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November  15,  1965 

To  the  City  Council: 

GentlGraens 

I  am  pleased  to  recommend  that  the  City  Council  approve  an 
application  for  a  $700,000  federal  grant  to  carry  out  a 
2-year  community  renewal  program  study  in  Boston, 

This  grant  will  permit  the  City  to  establish  vital  techniques 
and  processes  for  coordinating  the  City's  physical  redevelop- 
ment with  its  community  action  program.   It  will  offer  ways 
and  means  of  expanding  the  City's  industrial  and  commercial 
base;  of  matching  jobs  to  neoole;  of  achieving  expanded  trade 
through  the  Port  of  Boston, 

CRP  will  offer  the  City  Government  an  opportunity  to  take 
stock  of  its  progress  on  the  Development  Program,  to  determine 
what  priorities  shall  obtain  among  activities  still  to  be 
undertaken,  and  to  define  the  particular  public  actions 
which  will  assure  completion  of  the  Program  by  1975. 

The  City  now  has  a  12-year  capital  improvements  program;  it 
has  recently  adopted  an  amended  general  plan  for  the  next 
10  years.   Both  are  useful  guides  for  public  and  private 
actions,  but  neither  can  achieve  that  precise  coordination  of 
physical  rebuilding  with  social  and  economic  needs,  vjhich  the 
community  now  requires  to  give  lasting  impact  to  its 
Development  Program  achievements.   The  Community  Renewal  Program 
offers  this  precise  coordination. 

The  CRP  study  will  cost  an  estimated  $1,050,000.   The  federal 
grant  meets  two-thirds  of  the  cost.   The  City's  share  over 
two  years,  1966-1967,  will  be  about  $300,000.   The  Port 
Authority  and  ABCD  will  contribute  an  additional  $50,000. 

I  respectfully  request  your  approval  of  the  attached  resolution 
authorizing  the  Development  Administrator,  Boston  Redevelop- 
ment Authority,  to  apply  to  the  Housing  and  Home  Finance 
Agency  for  a  community  renewal  program  grant  of  $700,000. 

Respectfully, 


Mayor 
Enclosure 


Mayor  John  F,  Collins 

City  Hall 

Boston,  Massachusetts 

Dear  Mayor  Collins: 

The  Boston  Redevelopment  Authority  has  approved  submission 
to  you  and  the  City  Council  of  an  aoolication  for  $700,000 
in  federal  funds  to  carry  out  a  tvjo-year  community  renewal 
program  study  in  Boston, 

Community  renewal  program  studies  will  concentrate  on 
answering  several  urgent  questions  now  facing  the  people  of 
Boston: 

(1)  How  can  Boston's  public  and  private  sectors 
produce  long-term  constructive  economic  change? 

(2)  what  can  be  done  to  imnrove  the  Port  of  Boston's 
trading  Dosition? 

(3)  What  jobs  v;ill  Boston's  economy  offer  in  the  next 
decade,  and  how  can  the  community  assure  that  the 
unemployed  can  secure  their  share  of  such  jobs? 

(4)  What  steps  can  be  taken  to  establish  a  private 
housing  market  which  will  offer  satisfactory 
housing  to  all  oeople  regardless  of  income  and 
race? 

(5)  What  kinds  of  information  on  changes  in  neighbor- 
hood conditions  can  be  provided  on  a  daily  basis 
to  municipal  officials? 

Of  particular  interest  to  you  will  be  a  major  study  devoted 
to  finding  ivays  by  vjhich  Boston  can  finance  its  government 
and  its  redevelopment  over  the  next  several  years.   Other 
municipal  functions  for  which  CRP  vjill  provide  program 
proposals  include: 

(1)  Sewer  and  water  services, 

(2)  Recreation,  and  municipal  housekeeping. 

(3)  Parking  and  StreetSe 


c 


Mayor  John  F,  Collins  Page  2, 


It  is  anticipated  that  as  the  CRP  study  progresses  its  staff 
will  issue  a  variety  of  memoranda  and  substantive  reports 
which  vjill  be  available  to  the  City  for  immediate  use. 

The  City's  cost  for  the  study  ivill  be  about  $300,000,  solit 
equally  over  tv.'o  years.   An  additional  sum  of  $50,000  will 
be  contributed  by  the  Massachusetts  Port  Authority  and  ABCD 
for  portions  of  the  Program  particularly  affecting  them. 

The  attached  document  contains  a  full  description  of  all 
studies,  costs,  and  processes  involved.   In  order  to  proceed 
any  further  on  this  application,  it  vjill  be  necessary  for 
the  City  Council  to  approve  the  enclosed  resolution. 

Sincerely, 


Monsignor  Francis  J,  Lally, 

Chairman, 

Boston  Hedevelopraent  Authority 

Enclosures 
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MEMORANDUM 

TO:  Boston   Redevelopment   Authority 

FROM:  Edward   J.    Logue 

DATE: 

SUBJECT:   Authorization  of  Application  for  Community 

Renewal  Program 


The  Development  Program  has  reached  a  stage  where  it  is 
appropriate  to  define  those  longer-range  actions  which  novj 
must  be  undertaken  if  Boston  is  to  obtain  fullest  benefits 
from  its  Urban  Renev;al  Program. 

The  m»*st  useful  vehicle  for  such  definition  is  a  federal 
community  renewal  program  grant.   This  grant  is  available 
to  Boston  on  a  2/3  -  l/3  basis  for  studies  aimed  particularly 
at  setting  goals  and  oriorities  for  public  and  private 
actions  in  community  development. 

Over  the  past  tv'O  years  the  Redevelopment  Authority  has 
drawn  a  12-year  capital  improvements  program,  a  10-year 
general  olan,  and  comoleted  eight  GNRP  plans.   Community 
renewal  nrogram  studies  become  a  useful  complement  to  these 
efforts, 

CRP  provides  a  ir.eans  to  implement  oroposals  in  the  General 
Plan.   It  offers  development  of  processes  to  carry  eut  the 
more  intricate  tasks  in  the  capital  improvements  program. 
It  extends  to  the  remainder  of  the  City  the  creative 
planning  v;hich  has  been  achieved  in  the  general  neighborhood 
renewal  nlans, 

I  recommend  the  Authority  request  this  City  to  submit  to 
the  Federal  Housing  and  Home  Finance  Agency  this  application 
for  a  $700,000  grant  to  do  a  community  renewal  program 
study. 

The  local  share  v.-ill  be  $350,000,  a  Dortion  of  which  ^vfill 
be  contributed  by  the  Massachusetts  Port  Authority  and 
ABCD,   Boston's  portion  can  be  contriouted  equally  over  two 
years,  amounting  to  about  $150,000  a  year 


(. 


> 


VOTED:   That  the  Development  Administrator  is  authoriv^^d  to 
submit  to  the  Mayor  and  Council  a  request  of  the 
United  States  Housing  and  Home  Finance  Agency  for  ?v 
grant  of  $700,000  to  carry  out  a  community  reneiual 
program  study  in  Boston  during  1966-1967. 


> 
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ronn   approved 
Budget    Borean   No.    63-R990 


H-6W0 

(9-63) 
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HOUSING  AND  HOME  FINANCE  AGENCY 
URBAN  RENEWAL  ADMINISTRATION 

APPLICATION  FOR  COMMUNITY  RENEWAL  PROGRAM  GRANT 


INSTRUCTIONS:      Prepare    original    and    3    conformed    copies    for    HHFA.       Place    original     in 
Binder    No,     i,     copies     in    Binders    No.     2,     3,     and    i. 


A.    APPLICANT    (Correct    legal    name    of   applicant    authorized    to    enter    into    con- 
tracts   aith    the   United  States) 

BOSTON  EEDfiVELORffiNT  AUTHORITY 


C.    PURPOSE  OF  APPLICATION    (Check    one  only) 


(TO  BE   FILLED  IN  BY  HHFA) 


COMMUNITY    RENEWAL     PROGRAM    NO. 


DATE    RECEIVED 


B.    LOCALITY 


Boston,  Massachusetts 


I   I  Federal  grant  (or  preparation  of 
' '  Comnunity  Renewal  Program 

I 1  Federal  grant  (or  completion  o( 

-  J  Comnunity  Renewal  Program 


3. 
4. 


Federal  grant  (or  revision,  updating,  or  exteniion  of 
previonsly  completed  Coninnnity  Renewal  Program 


:   j  Revision  o(  previoasly 

■ '  approved  application  dated 


19 


D.  AMOUNTS 


USE  ONLY  IF  ITEM  04  IS  CHECKED 


PREVIOUSLY  APPROVED     ADJUSTMENT  (+  OR-) 


REQUESTED  FOR 
APPROVAL 


1.  Federal  grant  applied  for 


(         )l 


700.000 


2.   Nod- Federal   (oDdt  to  be  made  tTaiUble 


(         ) 


3.^0,  QQQ 


3.    Total   estimated  cost 


(         )» 


1.0^0.000 


T^«^  Applicant  identified  above  hereby  makes  application  for  a  grant,  under  the  provisions  of  Section  103(d)  of  the 
U     .ing  Act  of  1949,   as  amended,   to  aid  in  defraying  the  cost  of  the  preparation  or  conpletion  of  a  Cbnmunity  Renewal 
Trogram,   comprising  certain  studies,    surveys,   technical  services,   and  other  activities  as  more  fullj  described  In  the 

documentation  submitted  in  support  hereof. 

The  Applicant  represents  that  it  has  or  will  have  available,   when  needed,   sufficient  funds  to  defray,   with  the  re- 
quested grant,   the  cost  of  the  preparation  or  completion  of  a  Oomunity  Renewal  Program;   that  the  data  and  information 
in  support  of  and  constituting  part  of  this  application  for  a  grant  are  true,   correct,   and  complete;   that  tJhe  filing 
of  this  application  has  been  duly  authorized,   and  that  the  undersigned  officer  (or  officers)  have  been  duly  empowered 
(1)  to  file  this  application  for  and  in  behalf  of  the  Applicant,    (2)  to  provide  such  additional  information  and  docu- 
ments as  may  be  required,    and  (3)  otherwise  to  act  as  the  authorized  representative  of  the  Applicant  In  connection  with 
all  matters  pertaining  to  this  application  and  any  grant  contract  that  may  be  executed  pursuant  to  this  application. 

I  IN  mUESS  WHEKBOP,   the  Applicant  has  caused  this  application  to  be  duly  executed  In  its  name  ly  its  undersigned 

officer  (or  officers)  on  this day  of — .   19 .   In  _ — _ , 

County  of ^ .  State  of . 


By 


Legal   Name   of  Applicant    (i.t.,    the    mgemtj 
mmthori  led    to    contract    with    tk*   Federal    Ce*«riia«nt^ 


Sitffr*   of  Autkoriitd  Offitar 


Development  Administrator 

Title   ef  Amthmrittd  Offietr 


■rt — iijv  Ai     ji^^-^F.'i 


(I 


Budg<?t   Bureau   No.    68-R991 


(7-62) 


HOUSING  AND  HOME  FINANCE  AGENCY 
URBAN  RENEWAL  ADMINISTRATION 

COMMUNITY  RENEWAL  PROGRAM  BUDGET 


INSTRUCTIONS:  Initial  Budget:  Prepare  original  and  S  copief  for  HHFA. 
Submit  original  and  3  copiet  in  Binder  No.  1,  copies  in  Binders  No.  7,3, 
and  i.  Revised  Budget:  //  with  amendatory  application,  follow  "Initial 
Budget"     ins  true t  ions.       Otherwise,     submit    original    and    3    copies     to    HHFA. 


NAME  OF  Public  body 


ADDRESS 


Boston  Redevelopment 
Authori  ty 


U08  City  Hall  Annex 
Boston,  Massachusetts 


COMMUNITY  RENEWAL  PROGRAM  NUMBER  (if 
assigned    hy   HHFA) 


BUDGET  NO. 
1, 


DATES  OF  HHFA  BUDGET  APPROVALS  (Complete    for    revision   only) 

Budget  No.l, ,  19 Latest  Approved  Budget  (No. 


).. 


..  19. 


ACCOUNT    CLASSIFICATION 


NUMBER 


C  1410.2 


DESCR  1  PT  ION 


Staff  Salaries 


TO  BE  COMPLETED  BY  PUBLIC  BODY 


FOR  REVISION  ONLY 


LATEST  APPROVED 
BUDGET 


BUDGET  REQUESTED 

FOR MONTHS 

(  b) 


TO   BE   FILLED 

IN    BY    HHFA 


2U,1QQ 


BUDGET    APPROVED 
FOR MONTHS 


(o) 


C  1410.7 


Employee  Benefit  Contributions 


^^^,60?. 


C  1410.91 


Travel 


11,P7Q 


C  1410.92 


Reproduction  and  Reports 


?9,9fiQ 


C  1410.93 


Other  Administrative  Costs 


TOx»^Q 


1430 


Contract  Services 


6QQfQQQ 


C  1460 


Other  Costs  (Specify   belov;    attach 
addit  ional    sheets    if  necessary) 


a. 


C  1475 


Nonexpendable  Equipment 


6.^9^ 


Subtotal    (All    account    classifications) 


9h7,^97 


Contingencies 


1Q?,J|Q3 


TOTAL  COMMUNITY  RENEWAL 
PROGRAM  BUDGET 


$ 


$ 


1,0^0,000 


Approval  of  the  Community  Renewal  Program  Budget  in  the  amounts  and  for  the  time  period  shown  in  Column  (b) 
is  hereby  requested. 


Date 


Signature   of  Author i ltd  Officer 


DeYelopment  Administrator 


The  Community  Renewal  Program  Budget  is  hereby  approved  In  the  amounts  and  for  the  time  period  shown  in 
■jEim  (c).     The  authorized  activities  shall  be  completed  by ,    19 


Date 


Regional    Director    of   Urban    Renewal,    Region. 


PHLBB-Wkahlnglon,''  D.  C. 
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STATEMEWT    IN  SUPPORT   OF    BUDGET 


CODE  NO.  CR142 


The  Community  Renewal  Program  Budget  as  outlined  in  CR141, 
Form  H~6410,  includes  both  the  Federal  Grant  and  required 
local  contributions  to  be  expended  over  the  24-months 
duration  of  the  Program. 


C  1410.2  -  Core  Staff  Salaries 


$215,000 


Salaries  included  in  this  Budget  are  those  of  people  who  will 
be  assigned  full-time  to  CRP  work  over  the  two-year  period: 


Position 

CRP  Director 
Program  Analyst 
Program  Analyst 
Program  Analyst 
Program  Analyst 
Program  Analyst 
Adm,  Asst,  for  Admin 

and  Finance 
Editor 

Secretary  III 
Secretary  III 
Secretary  III 

TOTAL 


Annual 
Salary 


Two   Year 
Total 


$  17,000     $  34,000 


11,000 
11,000 
11,000 
11,000 
11,000 
10,000 

12,000 
4,500 
4,500 
4,500 

$107,500 


22,000 
22,000 
22,000 
22,000 
22,000 
20,000 

24,000 
9,000 
9,000 
9,000 

$215,000 


Allocated  salaries  of  other  BRA  Personnel  who  will  contribute 
to  the  Community  Renev;al  Program  total  $16,300: 


Office  of  Development  Administrator 
Office  of  Administrative  Management 
Operations 
Planning 

TOTAL 


$  6,156 


4,726 
3,668 
1,750 

$16,300 


Refer  to  accompanying  Form  H-630  for  a  complete  list  of  staff 
positions  and  salaries. 


C  1410.7  -  Employee  Benefit  Contributions  $55,602 


Administrative  Staff  -  Indirect  Costs  $  4,002 

Office  of  Development  Administrator 

Retirement:  $1,230 

Health  Insurance:  $246 

Office  of  Administrative  Management 


Retirement: 

$944 

Health  Insurance: 

$282 

Operations 

Retirement: 

$734 

Health  Insurance; 

$146 

Planning 

Retirement: 

$350 

Health  Insurance; 

$  70 

Direct  Staff  Costs 

$51,600 

Retirement:  $43,000 

Health  Insurance;  $8,600 

Emoloyee  Benefits  include  BRA  contributions  to  the  City  of 
Boston. 

Retirement  Fund  and  to  Medical  Insurance: 

1.  Retirement  contributions  are  made  at  the  average 
annual  rate  of  ten  oercent  of  emoloyees'  gross 
salary. 

2.  Medical  Insurance  is  based  on  an  average  rate  of 

two  percent  of  employees'  gross  salary. 
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C  1410.91  -  Travel  $11,270 


Local  Travel  $  1,820 

Mileage,  cab,  transit  fares,  etc,    $1,820 
$5,00/v;eek  for  7  persons 

Out-of-state  Travel  $  9,450 

14  trips  to  HHFA,  Regional  I,        $1,050 
New  York  (g  $75  per  trip 
7  persons/2  trips  each 

4  trips  to  HHFA,  Central  Office, 
Washington,  D.C.,  ©  $150  per  trip 
2  persons/2  trips  each 

A.I.P,  Convention  -  7  persons        $1,400 
2  trips  @  $100  each 

A.S.P.O.  Convention  -  7  persons      $1,400 
2  trips  ©  $100  each 

Philadelphia  -  7  persons  $1,400 

2  trips  (3  $100  each 

Detroit  -  7  persons  $1,400 

2  trips  @  $100  each 

San  Francisco  -  7  persons  $2,800 

1  trip  (g  $400  each 
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C  1410.92  -  Reproduction  and  Reports 

Item; 

Publications  $29,980 

Final  Report  -  1500  copies  $20,000 
Summary  Report  -  1500  conies  5,000 
3  Intermittent  Reports  @  $1500  4,500 
Monthly  Reports  ©  $20  480 
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C  1410.93  Other  Administrative  Costs 

BRA  Total  Annual   2.5%  Allocated 
Item:  Admin.  Cost t^CRP-2  years^ 

Rent  -  City  Hall 

Electricity 

Telenhone  &  Telegraph 

Postage 

Office  Supolies  &  Materials 

Miscellaneous 

TOTALS 


$110,000 

$ 

5,550 

4,000 

200 

52,000 

2,600 

5,000 

250 

40,000 

2,000 

5,000 

1  i_ 

250 

$216,000 

$10,850 

< 


t, 
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C  1430  -  Contract  Services  $600,000 

Contract  services  are  to  be  orovided  as  set  forth  in  CR121 

and  accompanying  Forra  H-681,   Estimates  are  based  on  best 

information  nov/  available.   Justification  of  each  cash 
contract  estimate  is  incorporated  on  Form  H-681, 
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C  1475  -  Nonexpendable  Equipment 


No.  Item 

8  Executive  Desks 

3  Secretarial  Desks 

8  Executive  Chairs 

3  Secretarial  Chairs 

8  Auxiliary  Chairs 

2  10-Draiver   Map   Files 

8  4-Drawer  Letter  Files 

8  4-Drawer  Legal  Files 

3  Electric  Typewriters 
2  Calculators 

4  Adding  ilachines 

TOTAL 


Unit   Cost 


Total   Cost 


$165 

$1,320 

190 

570 

50 

400 

45 

135 

25 

200 

375 

750 

65 

520 

80 

640 

420 

1,260 

900 

1,800 

250 

1,000 

$8,595 

<l 
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TOTAL  COSTS 
ALLOCATED  AMONG  STUDIES 

I.  Economic  Change  $   175,000 

II.  Port  125,000 

III.  Jobs  and  Human  Resources  100,000 

IV.  Housing  -  New  and  Rehabilitated  100,000 

V.  Profile  of  Neighborhood  Change  50,000 

VI.  Recreation  25,000 

VII.  Health  and  Related  Facilities  25,000 

VIII.  Municipal  Housekeeping.  23,000 

IX.  Parking  50,000 

X.  Street  Sufficiency  50,000 

XI.  Utilities  200,000 

XII.  Historical  Conservation  15,000 

XIII.  Surveys  50,000 
XIV     Financing  60,000 

TOTAL  $1,050,000 
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EVIDENCE  OF  AVAILABILITY  OF  NON-FEDER;-L  FUNDS  CODE  NO.  CR143 

The  sum  of  $347,452  is  required  as  the  local  share  of  the 
total  CRP  Budget  of  $1,042,357,  as  set  forth  in  CRIOI 
(Form  H-6400:   Application  for  Community  Renewal  Program 
Grant)  and  CR141  (Form  H-6410:   Community  Renewal  Program 
Budget) . 
The  local  share  will  be  financed  as  follows: 

1,  By  participating  Agencies  (see  attached   $  50,000 
Letters  of  Intent): 

From  the  Massachusetts  Port 

Authority  $20,000 

From  Action  for  Boston 

Community  Development  in  the 

form  of  staff  services   ....   $30,000 

2.  By  the  City  of  Boston  $297,452 


I 


^ 


V 


'.^. 


^ 


v.^ 


^ 

>i 

^ 

S^ 

^; 

^ 

^, 

\ 

»b 

v' 

rV 

^ 

f- 

'J 

>, 

N 

V, 

^ 

i-\ 

^ 

<> 

C 

? 

5  r 

^j 

U 

^ 

<i 

c  N 

a 

< 

^ 

V 

^ 
n. 

"\ 

(> 
^ 

^ 


^ 


^ 


Vi 


u 


^1 


■f- 


a 


^ 


1,. 

t 

I 

t 

■V-, 

't 

i 

t", 

ri 

1- 


i.    I  .■: 

m 
% 

I 


I. 

? 

IF 


:i? 


i 


!'.;' 


, 


It 


I 


1  Tv 


I: 


I 

■If- 

■»■■., 

i 


s 


I 

ih. 


I 


;,v'i 


i 

i 

■I-- 


,'f 


I 

I* 
f 


.?^; 


,1" 


;:i 


m 


1^ 


'j- 


'1 


.s 


L, 


i 

h 


>J 


Q 


O 

"A 

iA 


% 


( 


i 


DRAFT 


RESOLUTION  OF  BOSTON  CITY  COUNCIL  APPROVING  THE  PREPARATION 
OF  A  COMT^'iUNITY  RENEVJAL  '=>ROGRAM  FOR  THE  CITY  OF  BOSTON,  A?© 
THE  FILING  OF  AN  AP^^LICATION  FOR   A  FEDERAL  GRANT  TO  ASSIST 
IN  FINANCING  ITS  PREPARATION. 


WHEREAS,  under  Title  I  of  the  Housing  Act  of  1949, 
as  amended,  the  Housing  and  Home  Finance  Administrator  is 
authorized  to  make  grants  for  the  preparation  or  completion 
of  Community  Renewal  Programs;  and 

T^IHEREAS,  it  is  desirable  and  in  the  public  interest 
that  the  Boston  Redevelopment  Authority  orepare  a  Community 
Renewal  Program  for  the  City  of  Boston,  situated  in  the  County 
of  Suffolk  and  State  of  i  iassachusetts ;  and 

WHEREAS,  it  is  recognized  that  the  Federal  contract 
for  a  grant  to  assist  in  the  ^reparation  of  the  Community 
Renewal  Program  will  require,  among  other  things:   (1)  prep- 
aration by  the  Boston  Redevelopment  Authority  of  the  Community 
Renevjal  '^rogram  with  all  practicable  dispatch;  (2)  conformance 
of  the  Community  Renewal  Program  with  the  general  plan  of  the 
Locality  as  a  whole;  (3)  provision  of  the  Locality's  share  of 
the  cost  of  preparation  of  the  Community  Renewal  Program;  and 
(4)  other  local  obligations  and  responsibilities  in  connection 
with  the  preparation  of  the  Community  Renewal  Program. 

NOW,  THEREFORE,  BE  IT  RESOLVED  BY  THE  BOSTON  CITY 
COUNCIL  OF  THE  CITY  OF  BOSTON: 

1,  That  the  preparation  of  the  Community  Renewal 
Program,  referred  to  above  by  the  Boston  Redevelopment 
Authority,  is  hereby  approved. 

2,  That  the  financial  assistance  under  Title  I  of 
the  Housing  Act  of  1949,  as  amended,  referred  to  above,  is 
required  to  enable  the  Boston  Redevelopment  Authority  to 
finance  the  preparation  of  the  Community  Renewal  Program. 

3,  That  it  is  fully  cognizant  of  the  obligations 
and  responsibilities  that  are  imposed  by  a  Federal  contract  for 
a  grant  to  assist  in  the  preparation  of  a  Community  Renewal 
Program,  and  that  it  is  the  sense  of  this  body  that  such 
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obligations  can  and  will  be  fulfilled^ 

4,   That  the  filing  of  an  application  by  the  Boston 
Pedevelooment  Authority  for  a  grant  under  Title  I  of  the 
Housing  Act  of  1949,  as  amended,  in  the  approximate  sum  of 
$700,000,  to  assist  in  financing  the  preparation  of  a  Community 
Renewal  Program  for  the  Locality,  is  hereby  authorized  and 
approved. 
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DRAFT 


RESOLUTION  OF  BOSTON  REDEVELOPMENT  AUTHORITY  AUTHORIZING  THE 
FILING  OF  AN  APPLICATION  FOR  A  FEDERAL  GRANT  TO  ASSIST  IN 
FINANCING  THE  PREPARATION  OF  A  COMMUNITY  RENEVJAL  PROGRAM 


VJHEREAS,  under  Title  I  of  the  Housing  A  ct  of  1949, 
as  amended,  the  Housing  and  Home  Finance  Administrator  is 
authorized  to  make  grants  for  the  preparation  or  completion 
of  Community  Renewal  Programs;  and 

WHEREAS,  it  is  desirable  and  in  the  public  interest 
that  the  Boston  Redevelopment  Authority  prepare  a  Community 
Renewal  Program  for  the  City  of  Boston,  situated  in  the  County 
of  Suffolk  and  State  of  Massachusetts;  and 

^-JHEREAS,  it  is  recognized  that  the  Federal  contract 
for  a  grant  to  assist  in  the  preparation  of  the  Community 
Renewal  Program  will  require,  among  other  things:   (1)  prep- 
aration by  the  Boston  Redevelopment  Authority  of  the  Community 
Renewal  Program  vjith  all  practicable  dispatch;  (2)  conformance 
of  the  Community  Renewal  Program  with  the  General  Plan  of  the 
locality  as  a  v;hole;  (3)  provision  of  the  locality's  share  of 
the  cost  of  Dreoaration  of  the  Community  Renevjal  Program;  and 
(4)  other  local  obligations  and  responsibilities  in  connection 
with  the  preparation  of  the  Community  Renewal  Program, 

NO' J,  THEREFORE,  BE  IT  RESOLVED  BY  THE  BOARD  OF  THE 
BOSTON  REDEVELOPMENT  AUTHORITY: 

1,  That  it  is  fully  cognizant  of  the  obligations 
and  responsibilities  imposed  upon  it  by  a  Federal  contract  for 
a  grant  to  assist  it  in  the  preparation  of  a  Community  Renewal 
Program,  and  that  it  is  the  sense  of  this  body  that  such 
obligations  and  responsibilities  can  and  v;ill  be  fulfilled, 

2,  That  the  filing  of  an  application  by  the  Boston 
Redevelopment  Authority  for  a  grant  under  Title  I  of  the  Housing 
Act  of  1949,  as  amended,  in  the  approximate  sum  of  $700,000,  to 
assist  in  the  financing  of  the  preparation  of  a  Community 
Renevral  Program  for  the  aforesaid  Locality  is  hereby  authorized 
and  approved,  and  that  the  Development  Administrator  is  hereby 
authorized  and  directed  to  execute  and  file  such  application 


f 
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with  the  Housing  and  Home  Finance  Administrator,  to  provide 
such  additional  information  and  to  furnish  such  other  docu- 
ments as  may  be  required  by  said  Administrator,  and  to  act  as 
the  authorized  representative  of  the  Boston  Redevelooment 
Authority, 
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Background 

Boston's  goals  for  rebuilding  have  been  stated  in  the  1963 
VJorkable  F"ograra  for  Connunity  Improvement,   The  tv;o  principle 
aims  are  the  rehabilitation  of  residential  neighborhoods  and 
the  strengthening  of  the  city's  dov;ntov7n. 

Like  most  cities,  Boston  struck  first  at  its  most  anoarent 
renevjal  needs.   Unlike  most,  the  city  struck  simultT.neously 
in  several  locations,  v.'ith  a  high  degree  of  initial  intensity. 

Change  in  the  physical  appearance  of  the  city  is  an  obvious 
re5:ult  cf  that  initial  effort.   Change  in  the  climate  of 
confidence  in  the  city's  future  is  a  less  concrete  but  equally 
apparent  and  significant  prodvct. 

With  the  most  urgent  rerev;al  projects  underway  and  r.'ith  a 
climate  of  confidence  established,  it  is  appropriate  now  to 
appraise  the  longer-rango  problems  and  opportunities  of  the 
community.   Continued  c^iange,  if  it  is  to  be  constructive, 
requires  continued  impro-zement  in  sensitivity  and  sophistica- 
tion in  the  planning,  programming,  and  design  of  the  rcnev/al 
effort,  as  i;cll  as  increased  efxic5.ency  and  speed  in  execution. 

The  1965-1975  General  Plan  for  the  City  of  Boston  and  the 
Regional  Cove  provides  a  comprehensive  long-range  program  for 
rebuilding.   The  General  Plan  sets  forth: 

r>     A  statement  of  development  goals  for  the  v/hole  citj/, 

o  A  concept  of  the  relationship  betv/een  the  city  and 
its  metropolitan  region. 

•  A  physical  design  of  the  city  at  community  T-.nd 
metropoli.tan  scale, 

•  A  summary,  in  gross  terms,  of  the  city's  physical 
needs , 

»  A  10-year  development  plan,  by  program  area. 
The  city's  Capital  Impr ovens nts  Program  complements  the  General 


I 
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P3an  by  providing  a  schedule  for  municipal  investment  over 
tiie  same'  time  period  as  the  General  Plan,   Renev/ing  Doston's 
Municipal  Facilities,  :'.963-1975  is  a  blueprint  for  the  city 
government »s  capital  spending.   It  is  also  a  statement  of 
policies  vJhich  shall  pertain  to  the  operation  of  city-financed 
programs • 

But  neither  the  General  Plan  nor  the  Capital  Improvements 
Program  can  capture  and  present  the  intelligence  v;hich  is 
necessary  to  delineate  and  execute  a  renewal  program  aimed  at 
both  rebuilding  the  physical  city  and  satisfying  the  human 
needs  of  the  community.   Proper  planning  and  programming 
requires  the  use  of  a  third  instrument,  the  Community  Renewal 
Program*   A  proposal  for  that  program  is  presented  in  this 
document. 


Aims 

Briefly,  the  Community  Renevjal  Program's  aims  are  to  provide 
the  basis  for : 

lo   Relating  development  programming  to  private  as  v^ell 
as  public  investments   This  v/ill  require  more  sensi~ 
tive  measures  of  the  economy  of  the  city  and  its 
metropolitan  area  than  presently  exist.   It  vjill 
require  imagination  and  a  high  degree  of  cooperation 
and  nutual  confidence  among  the  city,  business 
organizations,  voluntary  agencies,  and  other  public 
services, 

2,  Relating  physical  improvements  planning  and  pro- 
gramming to  the  development  of  public  and  voluntary 
activities  of  a  non-physical  nature, 

3,  Executing  proposals  stated  in  the  General  Plan,   For 
example,  development  of  the  "Action  Corridors'* 
proposed  in  the  Plan  /.'ill  require  sophisticated  and 
complex  techniques,  in  v;hich  highway  and  transit 
improvement,  rehabilitation,  and  land  assembly  and 
disposition  luill  have  to  be  carefully  coordinated, 

4,  Achieving  those  General  Plan  aspects  xvhich  pose 
particularly  dii'ficult  tasks  in  urban  rcconstructione 
An  example  is  the  Plants  proposal  that  lands  along 
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obsolescent  rail  lines  and  v:aterfront  facilities 
be  turned  to  more  productive  uses, 

5,,  Measuring  short-term  change  in  the  local  econoniy 
and  society,  and  in  the  city's  neighborhoods,  to 
enable  public  and  voluntary  agencies  to  time  and 
shape  programs  to  important  needs, 

6,  Providing  an  intelligence  machinery  accessible  to 
all  public  and  private  agencies  v.'hich  are  xvorking 
together  for  the  improvement  of  Boston, 

7.  Choosing  among  alternative  courses  of  development 
action  so  that  General  Plan  goals  can  be  obtained 
v;ith  maximum  use  of  limited  dollars. 


Means 

To   meet  th'^se  objectives  the  Community  Reneival  Program  ^ill: 

,   Provide  information  necessary  for  effective  communi- 
cation and  involvement  xvith  citi:^ens  gro"ps,  and 
record  the  ideas  and  attitudes  expressed^ 

•   Involve  other  agencies  in  responsible  and  productive 
work  on  its  comoonents. 


• 


• 


Provide  measures  for  selecting  those  project  efforts 
ivhich  vdll  be  most  efficient  over  time  and  space  in 
promoting  the  city's  rebuilding© 

Evaluate  local  problems  across  the  fare  of  the 
city,  as  vjell  as  the  mere  ceep-seat;^d  iss-.^es  ,o, 
housekeeping,  as  ivell  as  a  grand  strategy  for  housing 
production. 

Examine  requirements  for  the  less  glamorous  t-nd  less 
apparent  improvements  and  replacer'^nts  in  the  city's 
plant  ,,-  for  underground  utilities  as  well  as  for 
nevr  health  centers,  for  example. 

Sift  and  winnov/  the  city's  fiscal  resources,  cost 
out  alternate  prograrxS,  and  develop  an  equation  for 
the  application  of  resources  to  programs. 
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•   Examine  the  administrative  structure  of  Ircal 

government  and  locally-involved  agencies  to  evaluate 
■t-ic^ir  capacity  to  execute  prograiii  elements  ivhich 
fall  outside  the  Redevelopment  Authority's  responsi- 
bility. 


Studies 

Specific  studies  and  their  areas  cf  concern  are: 

la      Economic  Change  )   The  core  of  the  economy  and 

II,  Port  Study       )   of  jobs, 

III,  Jobs  and  Human  Resources;   Prospects  for  full 
employi-ient ,  and  thus  more  income  and  greater 
ability  to  participate  in  urban  life, 

IV,  Housing  -  I^ehabilitated  and  Nevj;   A  first  concern 
of  people  and  a  major  use  of  incoie. 

^'  Profile  o'5  NP!ighborhood  Change;   A  continuing 

indicator  of  neighborhood  change  for  use  in 
future  decisions  on  public  and  private  actions, 

VI  o     r?ecreation 

VII,  Health  snd  Related  Facilities 

VIII,  Municipal  Housekee-oing:   All  vital  public 
servj.ces  to  Boston's  residents, 

IX 6     Parking  )   Underlying  requirements  for 

^»     j2.'^"'^g"t  Sufficiency  )   successful  rehabilitation, 
XI,     Ut.ilities  )   and  representing  major  burdens 

on  a  city's  fiscal  resources. 

XII B    Historical  Conser\-ation;^  A  iieans  of  ensuring  the 
city's  continuity  over  time,  and  of  ntj.nulatirg 
local  pride  in  improvement, 

XIII,   Surveys ;_   For  finding  out  about  the  city's  land 
U3^s  and  the  condition  of  those  uses, 

XlVe    Financing :   A  statement  of  the  costs  and  the  return 
from  renewal ,  and  a  prospectus  for  neeting  those 
costs • 
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Product 

The  Cominunity  Renewal  Program  '.'ill  produce  three  kinds  of 
products : 

1,  A  formalized  set  of  memoranda,  prepared  as  work 
progresses,  for  distribution  and  retention  within 
the  Authority,   These  are  necessary  to  infuse  the 
work  of  the  Community  Renewal  Program  into  the 
machinery  of  the  agency  at  all  levels, 

2,  A  series  of  substantive  reports,  prepared  for  publi- 
cation, on  the  several  major  study  components  of  the 
program.   These  are  necessary  to  provide  to  planners 
and  administrators,  ccth  in  the  Aut.iority  and  in 
other  agencies,  the  naterial  they  need  to  form  an 
intelligence  base  for  decision-making, 

3,  A  single  strategic  report,  prepared  for  publication 
and  \7ide  distribution.   This  v.'ill  weave  the  findings 
cf   the  Conmunits/  Renei^al  Program  into  the  v;ork  of 
the  Authority  up  to  the  time  of  the  report's  prepara- 
tiono   Nor  will  it  be  just  a  summary  of  the  findings 
of  Community  Renexjal  Freer  an  studies?   It  v;ill  be  a 
rethinking  and  Dositioning  of  the  entire  renewal 
program  as  it  emerges  at  that  point  in  time.   It 
v/ill  be  a  revision  and  readjust.ient  of  the  present 
Development  Program  of  the  city. 


ADMINISTRATION 


Functions 

The  administration  of  the  urogram  can  be  categorized  under 
four  headings: 

1,   C oor dinat  ing_and  Adminis t er  ing 

Setting  up  contacts  and  arranging  sessions  related 
to  each  study  aid  its  activities.   Liaison  on 
product,  recommendations,  and  processes  to  be  carried 
out  with  other  Boston  Redevelopment  staff,  v/ith  city, 
ipctxopolitan,  state,  and  federal  agencies,  ivith 
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Private  citizens,  and  with  the  business,  labor,  and 
educational  communities. 

Management  of  contracts  and  staff;  budgets,  accounting, 
personnel,  space,  supplies,  and  allied  functions, 

2,  Relating  and  Synthesizing 

Relating  each  Community  Reneival  Program  study  to  the 
others,  to  the  General  Plan,  project  plans,  other 
Boston  Redevelopment  Authority  vj-orks,  Metropolitan 
Area  Planning  Council,  and  other  regional  planning 
efforts.   Synthesizing  the  various  products  coming 
out  of  the  different  Community  Renewal  Program 
studies, 

3,  Challenging  and  Stimulating 

Defining  the  goals  of  each  study*   Producing  new 
ideas,  new  avenues  of  investigation,  new  concepts. 
Criticizing  content,  challenging  proposals  and 
methods;  evoking  quality  performance, 

4,  VJ  or  king 

Carrying  out  on  a  day-to-day  level  the  work  program 
necessary  to  co':plete  each  study. 


Structure 

Responsibility  for  the  Community  Renewal  Program  v;ill  be  vested 
in  the  Development  Administrator  acting  on  behalf  of  the 
Redevelopment  Authority  and  the  city.   He  ivill  employ  the 
Director  of  the  Community  Renev/al  Program  vjho   vjill  be  directly 
and  5.m:Ti.adiateiy  in  charge  of  all  Community  Renewal  Program 
activities,  including  the  hiring  of  personnel,  preparation  of 
contracts,  and  management  of  funds.   The  Director  will  be 
assisted  by  administrative  staff  of  not  :"ore  than  ten  pro- 
fessional people. 

Three  Advinory  Committees  will  be  called  upon  to  reviev/, 
comment  on,  and  advise  the  Director  on  the  e^cecution  of  the 
study.   They  v/ill  be: 


-  6  - 


A  Boston  Redevelopment  Authority  Policy  Conmittee  com- 
posed of  the  senior  staff  of  the  Authority, 

A  Community  Renewal  Program  Advisory  Panel  co.iposed  of 
at  least  three  board  members  of  participating  agencies 
(Action  for  Boston  Community  Development,  Municipal 
Research  Bureau,  etc.),  and  at  least  three  nationally- 
knov/n  experts  in  urban  developrpent  and  affairs, 

A  Citizens'  Advisory  Committee  subcommittee  on  the 
Community  Renev/al  Progran,  composed  of  various  leading 
citizens  of  the  community. 

The  main  responsibility  for  relating  the  Community  Renewal 
Program  to  companion  Boston  Redevelopment  Authority  documents, 
renewal  projects,  various  studies  and  other  city  and  metropolitan 
regional  planning  efforts,  will  rest  vrith  the  Development 
Administrator  and  tlie  Community  Renev/al  Program  Director  and 
his  administrative  staff.   IJithin  that  administrative  staff 
several  of  the  professional  persons  ivill  be  assigned  as 
"synthesizers"  of  the  work,   Tv.'o  of  their  specific  tasks  will 
be: 

1,  Production  of  "policy  papers"  i/hich  at  the  start  of 
each  study  summarize  the  policies  nov/  held  on  the 
subject  by  various  public  and  private  agencies, 
review  alternative  policy  choices  for  the  future,  and 
establish  assumptions  upon  which  studies  v;ill  proceed, 

2,  Completion  of  eight  "program  statements"  which 
translate  the  results  of  each  specific  study  into  a 
series  of  actions  to  be  taken  by  the  Redevelopment 
Authority,  the  city,  and  other  public  and  private 
agencies, 

Mev/  io -:as  and  nev;  methods  v::' 11  be  introduced  into  the  vjork  of 
the  Community  Rene;;?l  Progrr.m  primarily  by  outstanding 
authorities  in  such  pertinent  areas  as  economic  development, 
housint;  ,  community  healtli,  etc.   These  authorities  will  be  asked 
to  prejVAre  position  papers  containing  their  most  imaginative 
think^.ng  on  their  choice  of  topics  within  the  Community  Renewal 
Progran  subject  matter.   These  papers  v/ill  be  presented  as 
public  lectures,  and  their  content  v;ill  serve  as  points  of 
reference  for  subsequent  resr^arch  and  analysis.   Authors  of  these 
papers  ivill  be  compensated  for  their  services  by  a  per  diem 
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payment  out  of  the  Community  Renewal  Program  budget. 

The  hard  ''ork  of  the  Community  Reneival  Program  -  research, 
analysis  and  initial  proposals  -  v.'ill  be  carried  out  by  work- 
teams,  each  headed  by  a  study  director  responsible  for  the 
effort.   These  work-teams  v;ill  consist  of  participating  local 
agencies,  present  boston  Redevelopment  Authority  operating 
staff , and  an  occasional  private  consultant.   Probable  assign- 
ments v/ill  be: 

To  Action  for  Boston  Community  Development;   Jobs  and 
Human  Resources,  Health  and  Related  Services, 
Recreation  (part). 

To  Massachusetts  Port  Authority;   Port  Study, 

To  Boston  College;   Economic  Change,  Profile  of  Neigh- 
borhood Change  and  Municipal  Housekeeping, 

To  Boston  Redevelopment  Autaority:   Housing,  Recreation 
(part),  Historic".!  Conservatior' ,  Parking, 

To  Other  City  Age  icies ;   Utilities,  Surveys. 

To  Private  Consultants:   Street  Sufficiency,  Financing, 

The  Redevelopment  Authority  will  enter  into  an  agreement  v;ith 
each  of  the  organizations  narticipati.Tg  as  a  ivork-team.   These 
contracts  'ill  spell  out  specific  contributions  required, 
necessary  -aanoower  and  maintenance  require-.,»ents ,  time- 
table, and  channels  of  responsibility. 

Cost  of  the  studies  done  l.y  Action  for  Boston  Community 
Develooment  and  the  Port  Authority  will  be  shared  by  those 
agencies,  and  their  contribution  v.'ill  be  counted  in  the  local 
one-third  share.   All  other  -.ork-teain  costs  v^ill  be  financed 
from  federal  and  city  funds  in  the  Community  Renevjal  Program 
budgets. 

Occasional  short-term  consultants  will  ce  employed  as  needed 
to  Gupplement  the  work-teams  required  in  carrying  out  the  work 
programs.   They  nay  be  hired  on  a  ner  diem  basis  to  advise  on 
study  methods,  or  on  a  flat -fee  basis  to  carry  out  a  specific 
task  within  a  study.   They  v.'ill  be  directly  responsible  to  the 
vjork-team's  study  director. 
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I.  -  ECOr'OMIC  CHANGE 


GENERAL  STATEMENT 


OBJECTIVE 

To  identify  the  economic  forces  which  are  changing  and  will 
change  the  socio-'economic  structure  of  the  city  so  that  the 
Development  Program  can  utilize  these  forces  to  achieve 
economic  growth  and  strength,  especially  in  the  distribution, 
retailing,  and  service  industries. 

The  study  ''ill  identify: 

1,  The  present  economic  structure  of  the  city,  its 
characteristics  and  interrelationships. 

2,  The  potential  for  progressive  change  in  each 
sector, 

3,  The  means  for  encouraging  that  change, 

4,  The  inpact  of  change  on  land  and  s Dace  use,  and 
statement  of  the  costs  and  returns  to  the  city 
from  such  change. 


'GErr^R  .L  assu:pt::ons 

The  Community  Renev7f_l  Program  study  assumes  that  considerable 
information  on  copulation,  economic  structure,  and  othsr 
variables  will  be  provided  by  the  Eastern  Massachusetts 
Regional  Planning  Project,   Through  the  Eastern  Massachusetts 
Regional  Planning  Project  studies  and  other  existing  pro- 
jections, assumptions  will  be  developed  for  the  city  and  the 
region  on: 

•  Probable  future  population. 

•  Labor  force  characteristics, 

•  Employment  levels. 
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•  Types  of  industries, 

•  Personal  incomes. 

If  neither  the  Eastern  Massachusetts  Regional  Planning  Project 
studies  nor  existing  projections  can  be  applied  satisfactorily 
to  the  city,  the  Community  Renevval  Program  will  have  to  provide 
its  ovm  assumptions  or  analyses  on  these  factors,  either  in  the 
Economic  Change  or  the  Port  Study. 

In  addition,  the  Economic  Change  study  xvill  make  assumptions 
on: 

»   Possible  state  and  federal  legislation  which  v.'ill 
affect  urban  development. 

•  Impact  of  major  international  and  national  political 
and  economic  events  on  the  city's  economy, 

•  Significant  variables  ivhich  can  be  used  to  test 
alternative  proposals  for  encouraging  progressive 
change, 

•  The  existence  of  a  sufficient  supply  of  land  to 
meet  projected  demand. 


RELATIONSHIP  TO  EASTERN  MASSACHUS'2TTS 
REGIOIIAL  PLArTTINQ  JHOJECT  STUI/IES 

The  Eastern  Massachusetts  Regional  Planning  Project  ivill  use 
input-output  and  simulation  analyses  to  predict  economic 
activity  in  and  relationships  betvreen  sectors  of  the  metro- 
politan area's  econo'y  up  to  the  year  2000. 

Information  from  the  Eastern  Massachusetts  Regional  Planning 
Project  effort  will  be  an  excellent  base  upon  ivhich  to  build 
the  Community   Renev/al  Program  work.   Hov;evcr,  the  techniques 
used  by  the  Eastern  Massachusetts  Regional  Planning  Project 
may  limit  the  usefulness  of  the  data  to  Boston  because: 

(a)   Input-output  is  an  aggregative  method.   Aggregative 
methods  ris':  loss  of  detail.   Some  of  this  detail 
might  be  of  value  to  Boston's  development  program. 
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(b)  Much  economic  activity  x/ithin  the  city  seems  to  be 
directed  tov/ard  service-type  activity  (e.g.  Governraent, 
trade,  schools,  hospitals,  etc.).   But  input-output 
analysis  concentrates  mainly  on  production-oriented 
activity.   To  offset  this  limitation,  Eastern 
Massachusetts  Regional  Planning  Project  studies 
involve  consumption  analyses  v;hich  will  provide  some 
v/orthwhile  data  for  retail  and  distribution  studies, 
but  probably  not  much  data  on  the  Finance,  Insurance, 
Medical,  Educational,  and  Governmental  sectors  of  the 
city's  economy, 

(c)  Input— output  analysis  does  not  adequately  recognize 
the  pricing  system;  that  is,  the  market.   For  instance, 
Boston's  tax  rate  is  a  price.   If  this  price  changes 
over  time-lower  or  higher  tsixes-real  estate  invest- 
ment in  the  city  vjill  be  affected.   Thus,  the  Community 
Renei7al  Program  i;ill  have  to  analyze  the  incidence 

of  certain  orice  changes  in  determining  the  economic 
activities  on  which  the  city  should  eoncentrate  its 
support , 

At  the  time  contracts  for  Community   Renewal  Program 
studies  are  prepared  it  i.'ill  be  necessary  to  determine 
the  orecise  utility  of  Eastern  Massachusetts  Regional 
Planning  Project  economic  studies  to  the  Community 
Renevjal  Program,   Once  this  determination  has  been 
made,  limits  can  be  set  on  the  breadth  and  depth  of 
Community  Renewal  Program  studies. 


PART  IC  ULAR  C  01 ICZR  NS 

Four  concerns  for  this,  or  any  other  economic  study,  are: 

First :   \Jhat  industries  are  primarily  dependent  on 
local  demand,  and  vjhat  ones  are  primarily  dependent  on 
national  markets? 

Second:  ..'hat  is  the  demand  for  land  arising  from  exist- 
ing  industries  in  the  city,  and  the  region,  or  li-.ely  to 
arise  from  firms  outside  the  region? 

Third:   What  is  the  significance  of  the  tax  rate  or 

other  actions  -..'hich  a  city  can  talte  to  the  growth  patterns 
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of  industries?  For  v/hat  purposes  end  in  vhat  manner 
should  a  city  subsidize? 

Fourth;  \'hat  are  the  advantages  and  disadvantages  of 
alternative  locations  to  the  business  involved  and  of 
alternative  land-uses  to  the  city? 


METHOD 

For  purposes  of  Community  Renev;al  Program  analysis  the  economy 
of  the  city  must  be  separated  into  four  sectors,  \/hich  are: 

Production;   Especially  Manufacturing, 

Distribution;   Warehousing,  V.'holesale  Trade  and 
Transportation, 

Consumption :   Ret2.ii  Trade,  particularly  local  retailing. 

Services ;   Finrnc3,  Gov  rnment,  Insurance,  Medical  and 
Educational  Institutions,  Entertainment  and  Cultural 
Activities,  ate. 

Historical  analysis  of  changes  in  the  city's  economy  since 
World  '.Jar  II  should  be  ei.iployed  because  such  analysis  can  de- 
lineate basic  economic  and/or  social  forces  x:hich  have  changed 
the  city.   Judgments  on  forces  v;hich  must  ce  er.iployed  or 
supported  in  the  future  v;ill  be  buttressed  by  knowledge  from 
this  analysis. 

Such  historical  analysis,  and  consequent  judgments,  ivill  not 
be  simple  extrapolation  of  certain  economic  trends  plotted 
over  time.   Analysis  vjill  focus  particularly  on  conditions 
surrounding  the  grov7th  or  decline  of  those  sectors  of  the 
economy  for  vhich  loston  appears  to  offer  locational 
advantages.   The  aim  i.'ill  be  to  define  those  factors  x/hich 
encourage  the  grovjth  of  industries  and  to  define  municipal 
policies  ''hich  vill  promote  this  grov/th. 

Historical  analysis  -.ill  involve  an  appraisal  of  past  research 
on  Boston  and  its  metropolitan  area.   This  appraisal  ivill 
prevent  duplication  of  orior  vor'.;,   A  previev;  of  current 
change  in  relation  to  past  jredictions  ^-ill  permit  judgment  on 
the  value  of  ^revioos  prediction  techniques  and  perhaps 
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avoid  repetition  of  past  mistakes. 

The  Community  Rene\;al  Program  study  v/ill  include  both  the 
interviewing  of  businessmen  (i.e.,  bankers,  developers, 
merchants,  manufacturers,  etc.),  and  the  sampling  of  business 
opinion  through  mailed  questionnaires.   It  will  include 
interviews  of  consumers  too,  as  needed. 


TH5  RSIEiJAL  PROCESS  Ar!D  HUI-IICIPAL  POLICY 

The  study  program  views  the  urban  renewal  process  as  a 
principal  means  by  which  neiv  policies  and  strategies  of 
municipal  government  can  be  developed,  and  old  or  standard 
policies  can  be  evaluated  as  to  effectiveness.   The  advent  of 
urban  renev/al  represents  a  recognition  that,  to  some  degree, 
the  city  has  become  a  victim  of  rapidly  changing  social  con- 
ditions with  which  it  has  not  been  able  to  cope.   Urban 
rene\7?.l  gives  the  city  -.eans  for  adjusting  its  physical  environ- 
ment to  present-day  social  and  economic  requirements. 

If  the  city  is  to  act  agnressively  in  behalf  of  economic  growth, 
then  certain  questions  as  to  the  impact  of  the  municipal 
administration's  impact  must  be  ansv;ered  in  the  Community 
Renewal  Program, 

(a)  To  v hat  extent  and  in  what  directions  can  municipal 
authorities  measurably  influsnce  the  future  course 
of  economic  development  v/ithin  the  city? 

(b)  In  what  additional  ways  can  the  oresent  urban 
renevjal  program  and  its  adjuncts  be  applied  as  a 
means  to  foster  economic  development  within  the 
city? 


PORT  STUDY 

The  CO'Jimunity   Renewc.l  Program  includes  a  study  of  the  Port, 
This  is  a  study  of  economic  change,  too.   It  v^ill  examine  the 
adequacy  of  Port  facilities  and  policies  in  the  face  of 
anticipated  economic  and  technological  change.   It  will 
analyze  economic  activity  related  to  the  Port;  "ill  examine 
the  effect  of  air-oort  development  on  neighboring  land  uses; 
the  effect  of  Port  and  Airport  operations  on  the  city's  tax 
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base;  the   future  requirements  for  railroad  land  ivithin  the 
city,  and  the  effect  of  najor  international  economic  and 
political  events  on  the  city's  econony.   The  purpose  of  this 
study  progran  is  to  cast  for  the  Port  and  Airport  a  pattern 
for  grov;th  which  also  x/ill  be  consonant  vjith  the  development 
of  the  city. 


RELATIOMSHIP  TO  OTICR  COIliiUTIITY  REM3.J  L  PROGRAM  STUDIES 

From  the  studies  of  economic  change  v;ill  come  the  information 
necessary  for  a  projection  of  employment  opportunities.   This 
projection  v;ill  be  basic  to  the  Community  Renev/al  Program 
study  of  Jobs  and  Human  Resources.   Patterns  of  economic 
groivth  v;ill  be  useful,  too,  in  establishing  indicators  of 
neighborhood  change  xvhich  is  the  subject  of  the  Community 
Renewal  Program  study,  Profile  of  Neighborhood  Change, 
Calculation  of  economic  change  and  potential  v;ill  provide  in- 
formation for  the  Community  Renewal  Program  studies  on  Housing 
Production,  Public   Facility  Requirements,  and  Financing,   In 
sum,  economic  change  studies  are  perhaps  the  :iost  basic  of  the 
Community  Renev/al  Program  efforts,  as  economic  grovjth  is  most 
basic  to  the  health  and  vigor  of  Dost on  tomorrow. 


OUTLII^E  OF  ZCOi^OMIC  CH/-.i-IGE  STUDIES 

Study  I,   Analysis  of  the   Economic  Ease  Studies  of  Eastern 
Massachusetts  Regional  Planning  Project. 

Objective : 

To  determine  the  extent  to  v/hich  Eastern  Massachusetts 
Regional  Planning  Project  economic  studies  will  pro- 
vide data  for  the  Boston  Community  Renewal  Program 
studies  of  economic  change. 

Methods 

To  have  a  qualified  economist  establish  contact  with 
both  the  Eastern  Massachusetts  Regional  Planning 
Project  and  its  economic  consultants,  in  order  that 
their  economic  models  can  be  analyzed  as  to  their 
value  to  the  Boston  Community  Renewal  Program, 
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1,  An  eiramination  of  the  construction  of  the 
Eastern  Massachusetts  Regional  Planning  Project 
model,  in  order  to  ascertain  \7hat  social  and 
economic  characteristics  will  be  predicted  for 
the  City  of  Boston,  and  hov;  accurate  these 
forecasts  are  likely  to  be, 

2,  An  examination  of  the  data  collection  pro- 
cedures of  the  Eastern  Massachusetts  Regional 
Planning  Project  to  determine  what  specific 
information  will  be  collected  on  the  City  of 
Boston,  and  hovr  soon  this  information  vjill  be 
available  to  the  Community  Renewal  Program, 

3,  A  thorough  exaimination  of  the  Eastern 
Massachusetts  Regional  Planning  Program  to 
determine  what  possible  data  will  be  available 
on  the  non-pr oduction  sectors  of  the  city's 
economy  (i.e.,  Government,  Distribution,  Medical 
and  Educational  Institutions,  Tourism,  etc.). 

The  evaluation  of  the  Eastern  Massachusetts  Regional 
Planning  Project  study  will  be  vjritten  in  report 
form. 

Study  II,   Analysis  of  Structural  Changes  in  the  Economy  of 
the  City  of  Boston,  1946-1963,  and  Potentials  for 
Future  Change, 

Objectives ; 

1,  To  document  the  changes  in  the  economy  of  the 
city  on  a  sectoral  as  well  as  aggregate  level, 

2,  To  r.alce  kno\7n  the  basic  socio-economic  forces 
v/hich  have  altered  the  economic  structure  of 
the  city, 

3,  To  detail  as  accurately  as  possible  the  effect 
of  social  and  economic  change  on  the  municipal- 
ity's ability  to  provide  municipal  services 
(i.e,,  the  quality  and  quantity  of  fire  and 
police  protection,  education,  recreation,  street 
maintenance,  etc)  to  its  citizens. 
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4,  To  explain  how  and  to  v/hat  degree  municipal 
actions  or  inactions  (e.g.,  zoning,  policy, 
assessnent  practices,  tax  policies,  municipal 
investments,  etc.)  could  have  altered  the 
economic  development  of  the  city, 

5,  To  determine  the  effect  of  post-war  economic 
and  social  change  on  the  city's  costs;  e.g., 
the  suburban  vjorker  \iho   is  provided  various 
city  services,  the  loss  of  tax  properties  for 
highv;ays,  assessment  practices  for  various 
metropolitan  services,  growth  of  non-taxable 
service  sectors  of  the  economy,  etc.   Further, 
the  effect  of  these  factors  on  the  city's 
costs,  as  reflected  in  the  tax  rate,  should 
be  examined  as  to  the  degree  to  which  they 
ajffect  the  city's  revenue  in  terns  of  the 
location  of  both  economic  activity  and  the 
residence  of  the  higher-income  worker, 

6,  To  identify  and  characterize  the  economic 
potential  of  the  city  on  a  sectoral  and 
aggregative  level,  and  to  translate  this 
potential  into  land  use  requirements, 

A,   Manufacturing 

1,  General 

A  study  of  manufacturing  must  first  of  all 
concern  itself  '.;ith  identifying  those 
industries  and  firms  which  may  grow,  and 
then  should  establish  the  potential  for  and 
the  impact  of  such  growth, 

2.  Methods 

(a)   To  reviex'J  and  to  analyze  all  pertinent 
research  work  which  has  been  published 
on  the  general  topic  of  manufacturing 
in  the  central  city.   The  analytical 
reviev;  v.'ill  include  not  only  those 
studies  v;hich  relate  to  urban  areas  in 
general,  but  also  those  xvhich  deal  v^fith 
particular  urban  areas,  especially  Boston* 
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(b)  To  present  both  a  qualitative  and 
quantitative  stater,ient  of  the  changes 
in  the  manufacturing  sector  of  the 
city's  economy.   In  addition,  provide  a 
more  detailed  statement  of  those 
industries  or  even  firms  v^'hich  have 
special  significance  to  the  city's  economy 
(employment  level,  tax  payments,  etc.), 

or  are  potentially  significant  to  the 
economy  because  of  continued  grov;th  over 
time, 

(c)  To  ma!:e  as  explicit  as  possible  the 
interrelations  not  only  within  the 
manufacturing  sector  but  also  betv;ecn 
this  sector  and  other  sectors  of  the 
city's  econojiy  (e,g,,  services,  dis- 
tribution, etc.), 

(d)  To  explain  the  changes  in  the  structure 
of  the  manufacturing  sector  of  the  city. 
In  addition  to  general  economic  varia- 
bles (e»g,,  labor  costs,  technological 
change,  etc),  the  analysis  vrill 
include  an  evaluation  of  hov;  municipal 
policy  has  or  could  have  altered  the 
changes  v.'hich  have  occurred.   This 
analysis  v;ill  oe  framed  in  terms  of 
certain  key  municipal  variables  such  as 
taix  rateG,  site  availability^,  site 
adequacy,  municipal  services,  legal 
difficulties,  etc, 

(e)  To  identify  potential  development  v/ithin 
the  manufacturing  sector.  Specifically, 
the  particular  industries,  or  even  firms 
v;hich  have  a  future  vjithin  the  city, 

(f)  To  identify  the  characteristics  and  re- 
quirements of  that  potential  develop- 
ment, and  to  predict  the  effect  on  other 
economic  sectors  of  that  development, 

(g)  To  :>redict  v/here  end  hov/  much  land  and 
space  the  manufacturing  sector  will 
require. 
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Distribution 

1,  General 

This  study  vill  be  concerned  not  only  with 
changes  in  the  distribution  sector,  but  also 
with  the  structural  and  locational  relation- 
ship of  distribution  to  the  transportation 
system.   For  this  reason,  data  directly 
applicable  to  land  planning  analyses  v/ill  be 
gathered  in  the  study, 

2,  Methods 

(a)  To  review  and  to  analyze  all  pertinent 
research  on  distribution  in  the  economy 
of  the  central  city.   Of  particular 
interest  v^rill  be  studies  v/hich  analyze 
the  relationship  between  the  trans- 
portation system  and  the  functioning  of 
the  distribution  sector, 

(b)  To  compile  a  statistical  statement  of 
change  within  the  distribution  sector. 
This  statement  will  include  description 
and  measurement  of  the  linkages  beti/een 
the  distributor  and  his  customer,  his 
source  of  supply,  and  his  means  to 
transportation.   The  statement  will 
analyze  the  distribution  sector  to  the 
extent  of  detailing  the  size  and  loca- 
tion of  particular  distributors  such 

as  hospital  suppliers,  restaurant 
suppliers,  etc, 

(c)  To  explain  the  changes  not  only  in  the 
size  of  distribution  sector  but  also  in 
the  location  of  the  activities  of  this 
sector, 

(d)  To  determine  how  changes  in  the  distri- 
bution sector  have  affected  the  pattern 
of  linkages. 
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(e)  To  develop  an  analysis  which  will 
appraise  the  adequacy  or  inadequacy  of 
municipal  policy  in  the  development  of 
the  distribution  sector, 

(f )  To  identify  potential  development  within 
the  distribution  sector,  v'ith  special 
eraphasis  on  predicting  change  among  the 
distribution  firms  which  seem  to  be 
particularly  suited  to  a  central  city 
location, 

(g)  To  suggest  characteristics  and  require- 
ments of  this  development  and  the  effect 
of  it  upon  other  public  and  private 
sectors  of  the  economy, 

(h)   To  predict  v/here  and  how  much  land  and 
space  the  distribution  sector  v/ill 
require. 


C,  Local  Retailing 


1,   General 


iiany  local  retail  centers  in  the  city  have 
declined;  a  few  have  grown.   The  purpose  of 
this  analysis  is  to  understand  the  forces 
leading  to  decline,  and  to  identify  sources 
of  groi\rth.   Special  effort  ivill  be  made  to 
determine  how  v;ell  equipped  Boston's  centers 
are  to  conpete  with  shopping  centers  out- 
side the  city,  and  hov.'  crucial  differing 
municipal  policies  are  in  the  location  of 
this  type  of  economic  activity, 

2,   Methods 

(a)  To  review  and  to  analyze  pertinent 
research  work  on  local  retailing  in 
urban  areas,  especially  all  publications 
related  to  the  Soston  area, 

(b)  To  compile  a  statistical  statement  of 
retail  trade  carried  on  in  every  major 
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(e)  To  develop  an  analysis  vjhich  will 
appraise  the  adequacy  or  inadequacy  of 
municipal  policy  in  the  development  of 
the  distribution  sector, 

(f )  To  identify  potential  development  vjithin 
the  distribution  sector,  v:ith  special 
enphasis  on  predicting  change  among  the 
distribution  firms  which  seem  to  be 
particularly  suited  to  a  central  city 
location, 

(g)  To  suggest  characteristics  and  require- 
ments of  this  development  and  the  effect 
of  it  uDon  other  public  and  private 
sectors  of  the  economy, 

(h)   To  predict  vrhere  and  hov;  much  land  and 
space  the  distribution  sector  will 
require, 

C«   Local  Retailing 

1,  General 

liany  local  retail  centers  in  the  city  have 
declined;  a  few  have  grown.   The  purpose  of 
this  analysis  is  to  understand  the  forces 
leading  to  decline,  and  to  identify  sources 
of  grovjth.   Special  effort  will  be  raade  to 
determine  hoxv  vjell  equipped  Boston's  centers 
are  to  conpete  I'/ith  shopping  centers  out- 
side the  city,  and  hov;  crucial  differing 
municipal  policies  are  in  the  location  of 
this  type  of  economic  activity, 

2.  Methods 

(a)  To  review  and  to  analyze  pertinent 
research  work  on  local  retailing  in 
urban  areas,  especially  all  publications 
related  to  the  Boston  area, 

(b)  To  compile  a  statistical  statement  of 
retail  trade  carried  on  in  every  major 
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local  retail  center  v/ithin  the  city,  in 
order  to  determine  v;hich  areas  have 
grown  and  r/hich  have  declined.   Special 
attention  uill  be  paid  to  centers 
described  in  the  General  Plan  and  in 
the  Boston  Globe  analyses. 

(c)  To  explain  the  causes  of  changes  in 
retail  trade  in  these  centers,  v.'ith 
particular  emphasis  on  isolating  factors 
V7hich  are  generally  constant  in  growth 
and  in  decline  (e.g.,  population  change, 
parking,  building  condition  and 
appearance,  exposure  to  traffic), 

(d)  To  determine  the  extent  to  v;hich  exist- 
ing local  retail  centers  are  adapted  to 
the  neighborhoods'  requirements.   This 
analysis  must  characterize  the  relation 
betvreen  various  types  of  residents  and 
the  type  of  local  center,  walk-in  or 
drive-in;  types  and  quantities  of  product 
sold;  price  and  purchasing  power  rela- 
tionships; strip  development  or  cluster, 

(e)  To  describe  inter-relationships  of 
local  retailing  with  other  facets  of  the 
city's  economy, 

(f)  To  analyze  the  city's  role  in  the 
development  of  the  oresent  local  retail 
structure.   Of  particular  interest  v/ill 
be  the  determination  of  how  particular 
municipal  policies  on  zoning,  streets, 
off-street  parking,  tax  rates,  police 
protection,  etc.,  can  influence  the 
development  of  local  retailing, 

(g)  To  describe  the  potential  for  local 
retailing,  including  the  characteristics 
of  this  potential.   These  analyses  should 
be  in  terms  of  types,  size  and  location 
of  retail  centers. 
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(h)   To  predict  generally  where  and  how 
nuch  land  and  space  local  retailing 
centers  ^vill  require. 


D,   Services 


1,   General 


The  Service  industries  for  the  purposes  of 
the  Comnunity  Reneival  Program  v;ill  include 
the  following:   Medical  and  Educational 
Institutions;  Finance  and  Insurance; 
Government,  especially  at  the  Federal  level; 
the  Office  Headquarters  of  Industry  and 
Tourism. 

These  industries  seem  to  represent  the 
economic  basis  upon  vjhich  the  city  can  be 
revitalized.   They  will  therefore  be  subject 
to  careful  scrutiny  in  each  phase  of  the 
Community  Renei'/al  Program  studies. 
Fundamentally,  these  activities  seem  suited 
to  the  central  city,  hence  each  study  v/ill 
attempt  to  isolate  those  factors  v/hich  have 
attracted  these  industries  to  Boston,   Uhat 
is  desired  fron  these  studies,  in  addition 
to  a  statement  of  changes,  is  an  under- 
standing of  the  interrelationships  betiveen 
the  service  sectors  and  the  other  sectors 
of  the  city's  economy,  and  an  understanding 
of  how  grov;th  of  these  service  sectors  is 
influenced  by,  or  itself  influences  economic 
growth  in  other  sectors. 


2.   Methods 


(a)   Medical  and  Education  Sector 

(1)   To  reviev  and  to  analyze  pertinent 
research  v/hich  has  been  published 
on  the  economic  impact  and  re- 
lationships of  this  sector,  with 
eTTiphasis  on  the  tax-paying  uses 
which  can  be  generated  by  this 
sector. 
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(2)  To  present  a  statistical  statement 
of  gro\;th  in  this  sector. 

(3)  To  explain  the  development  of  this 
sector  in  the  city's  economy,  and 
to  describe  the  interrelationships 
of  this  sector  v/ith  other  sectors 
of  the  city».s  economy. 

(4)  To  analyze  the  city J s  role  in  the 
development  of  this  sector. 

(5)  To  identify  the  potential  for 
further  development  of  this  sector, 
paying  particular  attention  to  the 
impact  of  this  development  upon 
private  business  (e.g.,  new  business 
engendered  hy    institutional  and 
hospital  growth). 

(6)  To  predict  generally  land  and 
location  requirements  of  this  sector. 

(b)   Finance  and  Insurance 

(1)  To  revievj  and  to  analyze  pertinent 
research  which  has  been  published 
on  this  sector  and  its  interrela- 
tionships. 

(2)  To  present  a  statistical  statement 
of  growth  in  this  sector. 

(3)  To  explain  the  growth  of  this  sector 
in  the  city's  economy  and  to 
describe  its  interrelationships  with 
other  sectors  of  the  city's  economy. 

(4)  To  analyze  the  city's  role  in  the 
development  of  the  sector, 

(5)  To  identify  the  potential  for 
further  development,  and  to  describe 
the  characteristics  of  that 
development. 
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(6)   To  predict  land,  space,  and  loca- 
tion requirement  of  the  sector, 

(c)   Government 

(1)  To  review  and  to  analyze  pertinent 
research  x'hich  has  been  published 
on  this  sector  and  its  interrela- 
tionships, 

(2)  To  present  a  statistical  statement 
of  the  grov/th  of  this  sector.   This 
statement  T/ill  indicate  vjhether 
Boston's  share  is  due  mainly  to 
general  regional  grovjth  or  to  this 
factor  plus  other  local  circum- 
stances (e.g,,  local  Medical  or 
Educational  Institutions). 

(3)  To  describe  interrelationships 
betv;een  Government  and  private 
suppliers  of  goods  and  services  to 
Government, 

(4)  To  'oredict  future  growth  of  the 
sector,  paying  particular  heed  to 
the  impact  of  this  grov/th  on 
private  business, 

(5)  To  predict  generally  land  and 
location  requirements, 

(d)   Office  Headquarters  Industry 

Since  this  industry  cuts  across  present 
statistical  methods  of  classifying 
industries,  it  r'ill  probably  be  diffi- 
cult to  gather  data  in  a  direct  fashion. 
This  statement  also  supplies  the  follow- 
ing section — Tourism.   However,  since 
these  sectors  are  of  primary  importance 
to  the  economic  vitality  of  the  city, 
it  "ill  be  necessary  to  devise  means  to 
measure  growth  in  them. 
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(1)  To  develop  methods  of  measuring 
change  in  this  sector  and  then  to 
present  a  statistical  summary  of 
this  sector's  change. 

(2)  To  develop  an  analysis  uhich  will 
explain  generally  the  development 
of  the  office  industry  in  the 
Central  City,  and  v.'hich  v/ill  describe 
the  interrelationships  of  this 
industry  xrith  others  in  the  city's 
econom.y  , 

(3)  To  analyze  the  forces  determining 
the  specific  competitive  position 
of  Boston, 

(4)  To  analyze  the  effect  of  municipal 
policy  on  the  grov/th  of  this  sector, 
especially  i.iunicipal  tax  policies. 

(5)  To  identify  the  potential  for  future 
development  of  this  sector,  and  to 
describe  the  characteristics  of  that 
potential, 

(6)  To  predict  land,  space,  and  location 
requirements . 

(e)   Tourism,  Cultural,  and  Entertainment 
Activities. 

(1)  To  develop  methods  of  measuring 
change  in  this  sector,  and  then  to 
present  a  statistical  summary  of 
this  sector's  change, 

(2)  To  measure  the  importance  of  this 
sector  to  the  city's  economy,  and 
its  interrelationships  with  other 
segments  of  the  city's  economy. 

(3)  To  analyze  the  growth  of  this 
sector . 
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(4)  To  analyze  both  the  role  of  the 
city  in  development  of  the  sector 
and  adequacy  of  the  city's  facili- 
ties (e.g.,  shops,  hotels,  conven- 
tion halls,  etc). 

(5)  To  identify  the  potential  for 
development  of  this  sector,  and  to 
describe  the  characteristics  of 
that  potential, 

(6)  To  predict  land,  space,  and  location 
requirements • 

Since  the  Service  Sector  is  the 
major  part  of  Study  II,  it  v/ill  be 
necessary  to  present  an  overall 
analysis  of  this  sector  in  order 
that  its  importance  to  the  city  can 
be  assessed.   This  summary  analysis 
should  make  clear  the  interrelation- 
shios  between  these  sectors;  it 
should  make  clear  ivhich  sectors  are 
dependent  on  national  growth,  -'hich 
are  dependent  on  regional  and 
metropolitan  grov/th;  it  should  also 
attempt  to  make  explicit  how  and  to 
what  degree  growth  in  these  sectors 
effects  groivth  in  other  sectors  of 
the  econoiy,  like  retail  and 
tourism,  and  various  types  of 
ancillary  services  such  as  adver- 
tising agencies,  office  supply 
houses,  the  legal  and  accounting 
professio.-) ,  etc. 

Study  III.   Manufacturing,  Distribution,  and  Service  Industries 

1,   General 

Study  II  analyzes  the  city's  economy  in  order 
to  establish  which  industries,  even  firms, 
potentially  can  prosper  in  Boston's  environment, 
. It  establishes  the  characteristics  and  inter- 
dependence of  such  grovi/th,  and  it  projects 
possible  Icind-use  and  space  requirements, 
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study  II  stops  at  that  point.   No  value  judg- 
ments are  made  on  v.'hat  kind  of  growth  and  vxhere 
it  is  most  beneficial  to  the  city.   IIo 
reconinendations  are  rendered  on  the  public 
policies  and  private  actions  requisite  to  such 
gr  ov.'th. 

That  effort  is  the  purpose  of  Study  III, 

Among  the  industries,  even  firms,  v/ith  a 
potential  for  grov;th,  which  shall  be  encouraged 
and  to  vjhat  extent,  and  hoiv?   For  those  situa- 
tions v/here  decline  is  likely,  what  public 
policies  shall  prevail? 

2.   Method 

Several  study  steps  v'ill  be  pursued.   Most  often 
the  unit  of  clarification  v/ill  be  an  industry? 
where  time  and  funds  and  subject  permit,  the 
unit  will  be  a  firm, 

(a)  A  description  of  the  industries  vrith 
potential  for  growth. 

(b)  A  statement  of  the  socio-economic  benefits 
and  costs  to  the  city  of  the  grov;th  of  each 
industry  (wage  trends,  employment  levels, 
capital  requirements,  requirements  for 
municipal  services), 

(c)  A  recommendation  for  each  as  to  the  city's 
position  on  growth.   Shall  it  encourage 
groT/th,  or  take  no  action?  What  criteria 
should  be  used  to  make  these  judgments? 

(d)  For  each  of  those  industries  for  r;hich 
encouragement  is  recommended: 

(1)   An  analysis  of  the  competitive 

position  of  the  city  compared  to  other 
communities  in  the  metropolitan  area, 
and,  if  necessary,  of  the  competitive 
position  of  the  Boston  region 
vis-a-vis  other  regions. 
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(2)  A  description  of  the  arsenal  of  tools 
v;hich  the  private  sector  needs  to 
improve  the  city's  (region's)  com- 
petitive position. 

(3)  A  recommendation  on  changes  in 
municipal  policy  and  administration 
which  i;ill  be  necessary  to  encourage 
growth.   This  recomiiendation  v;ill  be 
based  upon  tests  of  alternative  means, 
and  will  run  the  gamut  from  tax 
policy  to  renev/al  processes, 

(4)  A  recommendation,  especially  v^ith 
reference  to  terminal  facilities 
(distribution)  as  to  location  of  sites 
and  linkages  for  nev;  activity, 

(e)  For  those  activities  v.'here  decline  is 
anticipated: 

(1)  An  estimate  of  the  extent  of  the 
decline,  and  the  impact  of  it  upon 
the  city's  econo:.,iy  v;ill  be  made, 

(2)  Recommendations  v;ill  be  :.iade  on  the 
private  actions  and  public  policies, 
and  administrative  adjustments,  uhich 
will  be  needed  to  niniraize  adverse 
consequences  of  the  decline  on  the 
city's  economy, 

(f )  For  those  industries  v/ith  growth  potsntial 
for  vjhich  encouragement  is  not  reconraended, 
alternative  solutions  to  location  in  the 
city  './ill  be  offered. 

Local  Retailing 

1,   General 

For  local  retailing  Study  II  provides  informa- 
tion on  centers  t/ith  grov/th  potential  on  factors 
in  that  growth  and  on  characteristics  of  it. 
Study  III  must  provide  information  about  areas 
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of  the  city  which  aire  or  will  be  inadequately 
or  over-abundantly  served  by  local  centers. 
It  must  describe  neans  for  establishing  or 
consolidating  centers  in  these  areas.   It  must 
also  suggest  ways  of  ameliorating  the  adverse 
effect  on  retailers  and  neighborhoods  of 
anticipated  decline  where  such  decline  is 
forecast. 

2,   Method 

Specific  study  steps  include: 

(a)  A  description  of  the  centers  v/ith  growth 
potential, 

(b)  A  description  of  city  neighborhoods  v/hich 
are,  or  likely  will  be,  inadequately  con- 
cerned oy  retail  centers, 

(c)  Reconnendations  for  each  existing  or 
proposed  center  on  the  private  actions, 
public  policies,  and  adninistrative 
adjustments  which  are  needed  to  encourage 
groiJth  (design,  traffic  exposure, 
financial  subsidy,  zoning,  ot'.ier  codes, 
tax  policy,  capital  formation,  local 
organization,  etc).   These  recommendations 
vjill  be  framed  vith  an  eye  to  the  com- 
petitive position  of  the  centers  vis-a-vis 
suburban  shopping  areas  and  the  downtov/n 
retail  center.   Alternatives  should  be 
tested. 

(d)  A  description  of  centers  in,  or  likely  to 
be  in,  decline. 

For  these  centers  recommendations  on 
private  actions  and  public  policies,  vnhich 
v;ill  alleviate  the  distress  on  entrepreneur 
and  clientele  of  such  decline. 

Study  IV,    Summing  Up.   A  Project io-  of  Costs  and  Returns. 

The  result  of  the  first  three  parts  of  this  study 
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will  be  to  establish  the  desired  level  of  groi7th 
and  the  ;-ea:is  by  v;hich  that  grovjth  can  be  fostered. 

It  remains  then  to  anticipate  the  costs  to  the 
city  and  the  return  to  it  of  such  grov/th,  and  if 
possibl3,  the  social  and  econonic  burdens  and 
benefits . 

The  costs  of  niunicipal  policies  proposed  and  of 
private  actions  suggested  should  be  summarized  and 
compared  to  the  available  financial,  legal,  and 
administrative  resources.   Such  comparison  vill 
indicate  the  speed  at  which  change  can  be  fostered. 
It  r.'ill  enable  public  and  orivate  administrators 
to  make  the  best  choice  of  alternative  actions. 
This  summing  up  of  costs  and  of  return— the  method 
for  doing  it — is  discussed  and  described  in  the 
Financing  Study,  No.  XIV, 
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II.   PORT  STUDY 


GENERAL  STATE^ENT 


The  Port  of  Boston  was  once  a  mighty  center  of  International, 
national,  and  regional  trade.   Indeed,  the  Port  played  a 
major  role  in  the  development  of  Boston  and  the  middle  New 
England  region.   Activity  in  the  Port  reached  a  peak  around 
the  end  of  the  Nineteenth  Century,  and  began  to  decline  rapidly 
in  the  1920's,   Today,  Boston's  Port  is  the  least  active  of 
the  five  major  North  Atlantic  ports. 

The  present  condition  and  future  of  the  Port  is  of  significance 
to  Boston  for  at  least  two  reasons: 

First :   The  Port  is  still  the  center  of  a  vnajor  segment  of 
Boston's  economic  activity,  although  the  nature  of  that 
activity  has  shifted  in  recent  decades,  particularly  in  regard 
to  domestic  water  trade.   Port  activities  are  responsible  for 
a  great  deal  of  primary  and  secondary  employment.   For  instance, 
the  Navy  Yard  in  Charlestown  is  Eoston's  largest  single 
employer . 

Second;   The  Port  and  xvater-related  activities  occupy  extensive 
land  holdings  at  the  center  of  the  metropolitan  region.   The 
uses  to  which  these  land  holdings  have  been  put  have  often  not 
kept  pace  with  shifts  in  the  economic  structure  of  the  Port 
and  the  region,  with  the  result  many  of  the  holdings  are  under- 
used, often  occupied  by  obsolete  structures  and  facilities 
designed  to  accommodate  activities  long  since  gone  or  changed. 
This  condition  represents  a  cost  to  the  city  both  in  the  sense 
of  loxv  tax  returns  from  the  properties  and  in  the  barrier 
v;hich  these  obsolete  and  fragmented  parcels  present  to  better 
uses  to  vjhich  the  land  might  be  devoted,  including  industry, 
recreation,  housing,  and  commercial  development. 

The  study  consists  of  a  series  of  technical  investigations 
aimed  toward  formulation  of  tvjo  major  sets  of  policies: 

1,   Making  the  Port  and  its  related  activities  as 

healthy  and  active  as  possible,  thereby  stimulating 

the  maximum  economic  groivth  and  employment  in  this 
sector  of  the  city's  economy. 
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2,   Preparing  physical  development  proposals  for  the 
Port  and  other  ocean-bordered  areas,  which  v/ill 
provide  ar.ipls  room  and  adequate  circulation  for 
Port-related  iidustries  ivhile  freeing  remaining 
land  for  better  uses. 

Because  of  the  concentration  of  transportation  and  distribu- 
tion facilities  in  and  near  the  Port  area  and  linkages  betv/een 
distribution  and  Port  activity,  it  is  imperative  that  the 
Community  Renev.'al  Program  "Economic  Change"  study  of  distribu- 
tion give  careful  attention  to  potential  groivth  of  the  rail- 
road and  highv/ay  freight  industries.   Findings  from  the 
distribution  study  must  be  tied  into  Port  analyses.   In  its 
turn,  the  Port  study  should  provide  findings  and  recommenda- 
tions on  land,  structure,  and  location  requirements  for  rail- 
road and  highv/ay  freight  operations, 

I,     METHOD 

A  •   General  Economic  oase  Analysis  and  Forecast  of 
IJaterborne  Freight 

The  primary  purpose  of  this  phase  is  to  forecast 
the  level  of  shipping  activity  in  the  Port  of 
Boston  to  1980,   This  forecast  requires  several 
basic  investigations  into  the  factors  uhich 
directly  affect  port  trade. 

The  first  effort  is  an  identification  of  the 
generators  and  attractors  of  vjaterborne  trade 
T/ithin  the  Port's  immediate  hinterland,  and 
forecast  of  the  level  of  their  activity  over 
coming  decades.   Locations  of  these  users  should 
suggest  the  boundaries  of  the  Port's  reservoir. 

The  second  effort  is  an  economic  base  analysis  of 
the  city,  the  ivietropolitan  area,  and  the  port 
region.   This  should  be  undertaken  in  order  to 
forecast  population,  incoiie,  employ.nent, 
manufacturing,  v;holesaling ,  and  retailing  change 
v,'ith  particular  emphasis  on  those  factors  vrhich 
bear  most  directly  on  port  trace  and  air  freight 
forecasts.   It  is  expected  that  economic  base 
data  'rill   e  provided  by  other  research  efforts, 
such  as  those  of  the  Eastern  liassachusetts  Regional 
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Planning  Project,  the  Federal  Reserve  Ean.:,  and  the 
Corps  of  Engineers,   It  is  hoped  that  these  studies 
will  provide  ample  general  data,  and  that  the 
pririary  tas'c  for  the  Port  phase  of  the  Community 
Renev/al  Program  ivill  be  to  adapt  the  data  for  the 
particular  issues  in  question  here. 

The  third  effort  is  an  investigation  of  those 
factors  external  to  the  immediate  port  region  which 
will  have  a  direct  impact  upon  Port  activity.   This 
effort  includes  a  forecast  of  the  irapact  of  antici- 
pated institutional  changes  of  a  political  and 
economic  nature,  including  the  development  and 
expansion  of  the  Common  Market,  the  establishment 
of  a  Latin  /-mer.'.can  Common  Market,  the  rise  of  the 
developing  economics  of  Africa  and  Asia,  and  the 
structure  of  tariff  reductions.   Similarly,  the 
study  should  consider  structural  features  in  the 
U.  S.  Mid-v/est  region  vjhich  nay  affect  international 
trade  routed  through  Boston.   Although  long-term 
political  and  economic  forecasts  cannot  be  expected 
to  be  highly  reliable,  this  investigation  should 
attempt  some  alternative  forecasts,  and  should  trace 
the  impact  of  those  forecasts  on  the  Port, 

Finally,  this  phase  should  mace  forecasts  of  the 
probable  volumes  of  waterborne  bulk  and  general 
cargo  by  commodity  groups  expected  to  pass  through 
the  Port  in  1370  and  19S0.   This  forecast  xvill  be 
based  on  the  three  investigations  detailed  above, 
as  well  as  on  a  careful  study  of  recent  cargo  flows 
and  chaiiges  in  those  flox7s  as  a  result  of  new 
technological  and  structural  changes  (e.g.,  the 
displacement  of  oil  as  an  energy'  fuel  by  other 
power  materials  such  as  gas,  electricity,  and 
atomic  energy).   Especially  ii.portant  for  develop- 
ment planning  is  the  timing  of  such  changes. 

B,   Technological  Developments  in  Marine  Transportation 
and  Goods  Handling 

This  phase  x.'ill  analyze  proposals  for  technologically 
advanced  means  of  transporting  goods  by  water,  and 
handling  goods  at  ..larine  terminals.   The  proposals 
should  be  -evaluated  for: 
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1,  Feasibility — the  costs  and  benefits  of  invest- 
ment in  given  facilities, 

2,  I:Tipact  on  the  level  of  port  trade,  including 
the  extent  to  which  each  proposal  uould  make 
the  Port  of  Boston  relatively  more  competitive 
with  other  ports. 

3,  Impact  on  direct  and  indirect  eiploynient,  and 
upon  specific  sectors  of  the  economy  of  the 
region  (e.g.,  a  shift  in  demand  from  unskilled 
v/orkers)  • 

4,  Impact  upon  the  physical  structure  of  the  port, 
including  the  design  of  terminals  and  the 
resulting  shape  of  the  port, 

5,  Iiipact  upon  channel  requirements. 

The  proposals  of  goods  movement  u'ill  include  exaimina- 
tion  of  such  proposals  as  containerships ,  super- 
tankers, hydrofoil  cargo  carriers,  sub-surface 
carriers,  along  v/ith  technological  modifications, 
like  atomic  pov;er.   Goods  handling  proposals  will 
include  automated  handling  facilities  and  improve- 
ments in  traditional  machinery,  v;ith  application 
both  to  bulk  and  general  cargo, 

C,   Analysis  of   .' aterf ront  Uses 

This  study  will  survey  all  land  in  the  Port,  selected 
points  along  the  shore  of  the  city,  and  properties 
vii  ich  are  included  in  the  general  port  area  (as 
designated  by  the  Port  Authority),   Each  parcel 
will  be  classified  as  to: 

1,  Present  use. 

2,  Structure  type,  floor  area. 

3,  Lot  size,  coverage, 

4,  Ov7nership, 

5,  Structure  condition, 

6,  Suitability  of  tiie  structure  to  its  current 
use;  suitability  to  other  (including  original) 
uses . 

7,  Planned  changes  in  use, 
S,   Assessed  value, 
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This  study  will  provide  important  information  for 
future  planning  in  the  area  of  the  Port  and  along 
the  city's  shoreline. 

D,   Passenger  Vessel  Terminal  Requirements 

This  brief  study  v;ill  attempt  to  determine  passenger 
terminal  needs  for  the  coning  decades.   To  do  so, 
the  study  i/ill  examine  recsnt  trends  in  passenger 
trav3l  by  water,  and  v;ill  forecast  the  future  level 
of  this  activity.   It  vill  consider  Boston's  role, 
examine  the  capacity  of  existing  facilities  in  the 
Port  of  Boston  to  accommodate  current  and  anticipated 
activity,  and  suggest  policies  v;hich  './ill  promote 
this  activity  in  Boston, 

Some  attention  will  be  given  to  commercially  operated 
excursion  travel,  along  v/ith  a  general  estimate  of 
the  need  for  space  and  facilities  for  this  travel, 

S,   Fish  Industry  and  Facility  Study 

The  thrust  of  this  study  is  to  determine  the  space 
needs  of  the  fish  industry  in  the  Port  of  Boston  to 
1980.   This  study  will  sumi-^arize  the  present  condition 
and  recent  trends  of  the  American  fishing  industry 
operating  in  the  T^orth  Atlantic  area.   It  vill  fore- 
cast future  activity  in  the  Boston  area  on 
alternative  assumptions: 

1,  Continuation  of  -^resent  trends. 

2,  Clxanges  in  the  technology  of  catching  and/or 
processing  fish, 

3,  Government  subsidy  or  assistance, 

4,  Active  cooperation  between  foreign  fishing 
vessels  and  American  processers. 

5,  Active  competition  bet\/een  Boston  and  other 
Mev:  England  ports  for  fishing  activity. 

The  study  ivill  analyze  the  condition  of  the  Boston 
fishing  fleet,  its  terminal,  and  processing  and 
distribution  facilities  within  the  Port,   It  v/ill 
translate  into  space  and  structure  requirements 
the  forecasts  of  future  shipping  activity.   It  will 
provide  a  general  cost-benefit  analysis  of  the 
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fishing  industry,  particularly  with  respect  to 
investment  in  facilities  and  returns  in  terms  of 
revenues  and  employment, 

F,  Special  Facilities  for  '^rade  Development  Programs 

The  purpose  of  this  study  is  to  determine  the 
feasibility  of  investment  in  facilities  for  trade 
development  programs.   In  particular,  the  study 
v/ill  evaluate  the  proposal  for  a  foreign  trade 
center  incorporating  exhibition  space,  Port 
Authority  offices,  government  offices,  foreign 
consulates,  foreign  freight  forxvarding,  brokerage, 
insurance,  and  foreign  credit  offices;  foreign 
tourist  and  student  information  and  meeting  center, 
othar  foreign  trade  enterprises,  and  a  specialized 
merchandise  and  information  exchange  designed  to 
encourage  trace  between  this  area  and  the  lesser- 
developed  nations  of  Africa,  Asia,  and  South 
America, 

A  survey  of  similar  programs  in  Hev:  York  and  Mew 
Orleans  can  serve  as  a  point  of  departure  in  an 
attempt  to  determine  the  li'.cely  value  of  such  a 
program  in  Boston,   Hov/ever ,  the  study  must  also 
consider  the  feasibility  of  such  a  project  in 
light  of  the  expected  construction  of  such  a 
center  only  200  miles  away  fron  Ilev;  York.   Should 
the  project  appear  feasible,  the  study  should 
suggest  appropriate  sites  for  its  development. 

Secondly,  the  study  should  exarine  the  feasibility 
of  establishing  a  Boston  foreign  trade  zone  as  a 
stimulus  to  international  trade  and  to  local 
employment.   The  survey  should  also  suggest 
appropriate  locations  for  it, 

G,  Comparative  Port  Practices  Study 

Most  of  the  previous  sections  of  this  Port  Study 
have  been  focused  upon  the  physical  aspects  of  the 
port  and  its  development.   This  section  of  the  study 
is  concerned  v;ith  the  non-physical  policies  v/ithin 
the  port,  and  the  effect  of  these  policies  upon 
Boston's  competitive  position  as  a  North  Atlantic 
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port.   In  particular,  the  stu.ly  is  concerned  i.'ith 
those  policies  and  practices  which  influence  the 
routi.-)g  choices  of  traffic  managers  among  alternate 
ports. 

The  technique  of  the  study  v;ould  consist  of  a  com- 
parison of  the  cost,  quality,  c.nd  extent  of  services 
available  to  shippers  and  importers  at  competing 
North  Atlantic  ports.   Much  of  the  investigation 
would  be  on  labor  costs  and  practices,  productivity 
costs,  pilferage,  lost  tine,  etc.   The  remainder 
uTould  deal  I'ith  the  services  available,  port 
practices,  and  the  schedule  of  charges  levied, 

A  second  aspect  of  the  study  v'ould  involve  a  survey 
of  a  select  sample  of  traffic  r.ianagers,  either  by 
questionnaire  or  by  interview,  aid  primarily  in  Nev; 
England  and  the  Middle\7est,  to  determir.c  v;hich 
factors  lead  them  to  favor  rival  ports,  and  v;hat 
kinds  of  policy  changes  could  channel  their  business 
through   Doston, 

The  emphasis  of  these  investigations  vjould  be  upon 
discovering  those  factors  vJiich  can  be  altered  by 
the  liassachusetts  Port  Authority,   The  findings 
should  be  reported  in  the  foriii  of  a  series  of 
policy  recomiiiendations, 

H,   Potential  Demand  for  Port  Sites 

This  study  has  two  prime  tasks: 

1,  To  determine  the  potential  demand  for  bulk 
and  general  cargo  marine  terminals, 

2,  To  determine  potential  demand  for  port  or 
waterside  locations  for  industrial  and  commercial 
activities • 

Determination  of  potential  terminal  requirements  is 
essentially  a  synthesis  of  previous  studies  (A-F) , 
translating  the  forecasts  of  port  activity,  the 
impact  of  marine  technology,  and  the  condition  of 
existing  structures  into  a  statement  of  terminal 
size  and  types  required  by  the  Massachusetts  Port 
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Authority  and/or  other  public  and  private  groups. 
This  study  will  consider  the  magnitude  of  investment 
costs  and  the  anticipated  stream  of  revenues  under 
alternative  development  prograjns.   From  this 
analysis  v/ill  coiae  a  recommendation  on  action 
priorities. 

The  second  task  is  essentially  a  market  study  to 
determine  the  demand  for  ivaterside  locations.   The 
task  is  to  establish  which  industries  are  water- 
oriented  or  vjater-using,  v/hich  are  likely  to 
require  additional  space  in   Boston,  v;hat  is  the 
magnitude  of  their  land  requirements  along  the 
v.'ater,  and  v/hat  private  actions  and  public  policies 
vrill  support  and  further  their  grovjth.   The  study 
will  include  consideration  of  the  magnitude  of 
investment  costs  and  returns  under  alternative 
development  programs.   It  will  provide  a 
recommendation  on  action  priorities, 

A  third,  but  minor  task,  is  to  provide  a  cursory 
analysis  of  the  channel  and  water  requirements  for 
the  coning  :'ecades  based  on  the  determination  of 
port  uses.   Running  through  the  conclusions  and 
reconmendations  as  to  demand  should  be  a  careful 
underlining  of  the  interdependence  of  the  effort 
involved,  the  conflict  '.;hich  must  be  avoided,  and 
the  significance  of  effort  in  time, 

I,   Port  Land  Use  and  Circulation  Policies 

As  an  outgrov/th  of  the  statement  on  demand,  the 
Port  Study  should  present  recommendations  on 
objectives,  relationships,  and  guides  which  can 
be  used  in  the  preparation  of  land  use  and  circula- 
tion plans  for  the  Port  area  or  for  land  adjoining 
the  city's  shoreline,   I'hat  is  particularly 
important  in  this  effort  is  to  suggest  the  effect 
on  land  use  and  circulation  of  the  choice  among 
development  actions  -  the  chain  effect  of  locating 
a  vjorld  trade  center  in  the  area,  or  eliminating 
a  major  pier,  for  examples. 
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II.    AIRPORT  STUDY 


General  Statement 


The  airport  analysis  is  treated  separately  from  the 
Port  Study  because  the  problems  of  the  airport  and  air 
transportation  are  essentially  separate,  except  for 
incidental  linkages,  from  port  concerns. 

In  Boston's  case,  the  Airport  Study  is  essentially  a 
study  of  Logan  Airport,  its  facilities,  its  surroundings, 
and  its  relationship  to  the  city's  econony.   The 
study  will  be  concerned  with  the  capacity  of  Logan 
Airport;  it  vjxll    identify  the  point  at  \rhich  landing 
capacity  xvill  be  reached  and  nei'^  aprons  v/ill  be 
required;  it  v/ill  revieu'  alternative  locations  for 
additional  facilities,  and  establish  the  linkages 
of  such  facilities  to  Logan. 

The  study  ivill  be  concerned  v;ith  projections  of  air- 
port use,  V;'ith  a  translation  of  these  projections 
into  space  and  structural  requirements,  and  vjith  an 
analysis  to  determine  the  adequacy  of  access  to  the 
city  and  the  metropolitan  area.   Some  attention  vjill 
be  given  to  the  ii.^nact  of  emerging  air  transport 
technology. 

Data  fron  the  study  vhich  is  of  regional  significance 
v/ill  be  riade  available  to  the  Eastern  Massachusetts 
Regional  Planning  Project  for  use  in  its  Regional 
Plan, 

A,   Air  Cargo  Study 

The  first  task  of  this  study  is  to  forecast  the 
probable  air  cargo  volumes  through  Boston  to  the 
year  1930,   The  forecast  v;ill  include  an  examina- 
tion of  recent  grovjth  in  air  cargo  movements  and 
projections  on  alternative  assumptions. 

The  forecast  v;ill  involve  consideration  of  the 
impact  of  technological  advances  (automated 
container  movements,  etc.)  in  cargo  carrying  on 
air  freight  volunes,  the  likely  future  pattern 
of  cargo  rates,  and  the  effect  of  various  rate 
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structures  on  novement.   It  v/ill  include  revievj 
of  the  current  level  of  govsrnment  subsidy,  and 
the  effects  of  future  shifts  in  govGrnment  policy 
on  air  travel  out  of  Boston, 

A  second  aspect  of  the  forecast  vjill  be  the  use 
of  input  froT.  the  Economic  Change  Studies  to 
identify  the  current  major  users  of  air  freight. 
Future  levels  of  freight  movement  vjill  be 
inferred  from  projections  of  activity  in  major 
freight  generating  and  attracting  industries. 
Further,  information  about  the  structure  of  dis- 
tribution should  suggest  likely  future  patterns 
of  air  freight  use  (e,g,,  the  trend  touard 
reduced  inventories  and  greater  reliance  on  quick 
shipments  from  producers'  stocks). 

The  other  major  part  of  the  air  freight  effort  is 
a  translation  of  air  technology  and  cargo  volumes 
into  physical  terms.   This  translation  should 
identify  the  cargo-handling  capacities  of  exist- 
ing facilities  and  the  requirements  for  new 
facilities,  both  to  handle  larger  volumes  of 
cargo  and  to  accommodate  technological  advances 
in  carriers  and  goods  handling  devices.   Of 
particular  importance  are  the  requirements  for 
terminal  and  loading  space  at  or  adjoining  the 
airport. 

The  final  part  of  this  effort  v;ill  be  an  estimate 
of  the  potential  demand  for  space  for  airport,  air- 
cargo  handling,  or  air-user  industries.   This 
potential  demand  will  be  compared  to  supply  of 
property  in  East  Boston,  and  recommendations  will 
be  made  on  alternative  means  of  handling  future 
development.   The  magnitude  of  conditions  sur- 
rounding and  return  from  added  investment  v;ill 
be  suggested,   'Policies  for  encouraging  alter- 
native development  urograms  x/ill  be  set  forth, 

B,   Scheduled  Air  Passenger  Service 

The  study  of  scheduled  air  passenger  service  is 
parallel  to  the  air  cargo  stuJ'y,   The  first  task 
is  to  develop  a  forecast  of  air  passenger  volumes 
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to  the  year  1930  under  alternative  assumptions, 
such  as  greater  plane  speeds,  lovjer  fares, 
larger  caoacities,  etc.   The  forecasts  should 
be  translated  into  terminal  requirements,  other 
land  requirements,  and  airport  capacity. 

This  effort  will  need  to  give  ^articular 
attention  to  nevj  forms  of  air  technology  v/hich 
may  affect  passenger  travel.   The  impact  of 
Mach  2,2-3,0  aircraft  should  be  exaunined  not 
only  for  its  effect  on  passenger  loads  and 
terminal  requirements,  but  also  for  the  probable 
noise  effect  on  East  Boston  and  surrounding 
areas.   Indeed,  the  study  should  also  examine 
the  noise  proijlem  with  respect  to  an  increased 
volume  of  flights  as  v/ell  as  use  of  the  nev.'er 
planes , 

The  passenger  study  should  also  examine  the 
feasibility  of  VTOL  (vertical  take-off  and  land- 
ing) and  5T0L  (short  take-off  and  landing)  air- 
craft and  their  impact  on  the  airport  and  terminal 
facilities.   It  should  exaoaine  alternative  means 
for  connecting  several  points  v;ithin  the  city  x/ith 
each  other,  the  airport,  and  outlying  points  on 
Route  123, 

Finally,  the  oroposed  air  traffic  volumes  should 
be  translated  into  highway  and  subv;ay  traffic 
volumes  in  an  attempt  to  spot  possible  movement 
inadequacies • 

The  result  will  be  a  program  of  alternative 
development  courses  viith   a  description  of  the 
advantages  and  disadvantages  of  each  course,  and 
with  a  statement  of  the  magnitude  of  and  return 
from  investment  under  each  course » 

C  .   General  Aviation  Service 

This  study  v/ill  attempt  to  forecast  future  demands 
for  the  accommodation  of  general  aviation  service 
facilities  at  Logan  Airport.   It  will  be  concerned 
mainly  v/ith  private  plane  ov/nership  and  the  demand 
for  landing  and  servicing  at  Logan, 
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The  analysis  v;ill  identify  the  terminal  and 
space  requireraents  needed  to  meet  the  forecasted 
demand  for  services.   It  should  determine  the 
ability  of  Logan  Mrport  to  handle  this  traffic 
within  the  space  and  landing  pattern  requirements 
of  scheduled  cargo  and  passenger  airlines. 

It  ivill  examine  the  role  of  Logan  Airport  in 
relation  to  general  aviation,  and  v.'ill  summarize 
the  policy  considerations  involved  in  continuing 
the  service  or  in  routing  it  to  outlying  airports. 
Particular  attention  ivill  be  focussed  on  the 
requirements  and  proposals  contained  in  the 
Federal  Aviation  National  Airport  Plan  as  it 
relates  to  the  Boston  Port  District, 

III,   PORT/AIRPOr.T  AND  CITY  ECOIIOIIY  COGTG  rllD    S~?EFITS 

The  main  purpose  of  this  study  is  to  examine  the  chain 
of  costs  and  benefits  resulting  to  Boston  from  the 
activities  of  the  port  and  airport.   The  study  will 
focus  on  the  cost  to  the  city  of  supporting  activities 
under  the  jurisdiction  of  the  Massachusetts  Port 
Authority,  and  on  the  benefits  to  the  city  of  economic 
activity  carried  out  under  Port  Authority  auspices. 

The  study  vjill  pay  attention  to  costs  resulting  to 
Boston  from  the  Authority's  tax  exempt  status,  and 
from  operation  of  commercial  enterprises  on  tax  exempt 
property  oivned  cy   the  Authority.   It  vill  attend  to 
the  impact  of  airport  and  port  operations  and  airport 
sounds  on  surrounding  city  neighborhoods. 

IV.   distri:tution  study 

General  Statement 

This  study  is  concerned  v^ith  the  physical  aspect  of 
freighting  facilities  -  the  structures  and  location 
of  such  facilities.   The  distribution  section  of  the 
Economic  Change  Study  focuses  primarily  on  the 
structure  of  distribution  activity,  the  changing 
patterns  of  interaction  between  the  producer,  whole- 
saler, and  consumer.   These  tv/o  Port  studies  of 
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railroad  and  highv/ay  freight  v/ill  accept  as  in-puts 
the  findings  from  the  Economic  Change  Study,  and  will 
translate  these  findings  into  land  use  terms: 
structural  types,  locational  requirements,  space  re- 
quirements, access  requirements. 

The  physical  aspects  of  the  distribution  study  have 
been  included  v;ith  the  port  istudies  because  many  of 
the  facilities  in  question  are  located  in  or  near  the 
port  and  have  close  linkage  to  port  activities,  and 
because  the  Port  Study  will  conduct  a  similar  physical 
survey  of  port  land  uses, 

A,   Railroad  Freight  and  Terminal  Facilities 

The  railroad  study  should  accomplish  an  analysis 
of  railroad  ouned  land  and  facilities,  a  forecast 
of  freight  .aovement,  and  a  translation  of  these 
findings  into  land  use  terms. 

The  forecast  of  rail  freight  jao'vement  should 
result  fro.i  past  and  current  studies,  and  the 
Economic  Change  analysis.   It  should  be  checked 
against  similar  forecasts  made  for  truck,  ship, 
and  air  transport  in  an  attempt  to  gain  an  accurate 
aggregate  estimate.   Estimates  of  the  impact  of 
technology  on  levels  of  freight  activity  and 
structural  requirements  for  terminal  facilities 
should  be  generally  available  from  existing  studies. 
Preliminary  findings  of  the  port,  air,  and  highv/ay 
freight  studies  vjill  reveal  many  of  the  important 
linkages  in  rail  freighting. 

The  study  v/ill  undertake  a  survey  of  all  real 
property  ov-ned  or  operated  by  the  railroads  within 
the  City  of   Boston  to  identify  the  size  of  each 
holding  and  the  nature  of  the  facilities  at  each. 
In  ^articular,  the  study  should  evaluate  the 
quality  of  the  various  facilities  with  respect  to 
the  condition  of  the  structures,  and  the  ability 
of  those  structures  to  neet  the  current  and 
anticipated  operating  needs  of  the  railroads. 

Secondly,  the  various  facilities  should  be 
evaluated  from  the  viev;point  of  their  importance 
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to  the  railroad  system,  the  possibility  of 
consolidating  several  of  ther,;  either  v;ithin  or 
beyond  the  city,  and  the  possibility  of 
converting  existing  holdings  to  other  uses  without 
materially  harming  the  operation  of  the  railroads. 
The  study  might  also  suggest  in  which  places  air- 
rights  developm.ent  over  railroad  facilities  might 
be  feasible,  and  the  effect  of  these  facilities 
upon  the  railroads. 

Finally,  the  study  should  summarize  the  investiga- 
tion v/ith  a  series  of  findings  on  land,  structural, 
and  locational  requirements  for  railroad  uses 
v/ithin  the  city, 

B,   Highway  Freight  and  Terminal  Facilities 

The  highway  freight  study  is  roughly  parallel  to 
the  railroad  study: 

An  analysis  of  existing  facilities, 

A  forecast  of  terminal  requirements, 

A  summary  in  terms  of  space  and  location  needs. 

The  forecast  of  highv/ay  freight  movement  ',  ill 
probably  require  more  data  gathering  and  analyses 
than  the  railroad  forecast  since  there  is  less 
existing  research  to  draw  upon.   Forecasts  ;;ill 
use  data  from  current  and  proposed  economic  base 
studies,   A  survey  of  highv/ay  freight  technology, 
especially  the  trend  tovvard  piggy-back  freight  and 
other  container ization  ventures,  should  supply 
additional  data  about  the  level  of  freight 
movement  and  about  li'.cely  terminal  requirements. 
The  Economic  Change  Study  should  provide  informa- 
tion about  the  existing  structure  of  the  trucking 
industry  and  about  locational  requirements  in 
terns  of  linkages  to  other  transportation  media 
and  to  direct  customers. 

This  study  will  undertake  a  survey  of  major 
freight  terminals,  centers  for  the  major  trucking 
coiipanies,  and  terminals  for  the  major  commercial 
and  industrial  firms  operating  their  ovm   trucking 
facilities.   It  will  survey  trucking  operations 


-  35  - 


in  Boston,  East  Cambridge,  and  the  eastern  part 
of  Soi.:srville  in  order  to  identify  the  size  of  the 
operation  and  the  nature  of  the  facilities  at  each. 

On  the  basis  of  information  from  this  and  other 
studies,  and,  if  necessary,  from  interviev/s  v/ith 
selected  commercial  and  trucking  firms,  the 
feasibility  of  consolidating  highv/ay  freight 
operations  at  select  locations,  including  South 
Boston,  South  Baj/,  and  Charlestov/n,  can  be 
evaluated. 

The  study  should  summarize  its  findings  v/ith  a 
series  of  recommendations  on  land  and  space, 
structural,  and  locational  requirements  of  high- 
way freight  facilities. 
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Ill,   JOSS  AIO  HUMAN  RESOURCES 


GEIxERAL  STATE^B^TT 


Boston,  like  other  American  urban  communities,  has  simulta- 
neously unemployment  and  jobs  unfilled  because  of  the  scarcity 
of  numerous  skills.   The  persistence  of  this  paradox  and 
presence  of  a  considerable  low-income  segment  in  the  city's 
population  impede  the  economic  development  of  the  area  and  the 
city's  physical  rehabilitation.   This  problem  of  un-  and  under- 
employment must  be  reduced  if  the  city  is  to  succeed  in  attract- 
ing new  business  enterprises,  and  in  rehabilitating  its 
neighborhoods.   The  combined  efforts  of  employers  and  of  educa- 
tional, social  and  other  training  services,  public  and  private, 
are  needed  to  solve  this  problem. 

There  are  three  aspects  to  the  oroblem  of  matching  the  unem- 
ployed or  the  under -employed  with  job  opportunities. 

First ,  the  unemployed  are  often  culturally  deprived  and 
socially  poorly  adapted  to  urban  society. 

Second,  employers  x;ho  have  job  opportunities  may  not  be 
equipped  to  employ  the  culturally  deprived  or  socially  mal- 
adjusted person,  nor  to  train  them  for  employment. 

Third,  the  oresent  educational  and  social  services  of  the  city 
may  not  provide  the  kinds  of  training  progrcons  irhich  the  chang- 
ing demands  of  the  urban  economy  require, 

VJide  recognition,  locally  and  nationally,  of  this  situation 
exists,  and  specific  demonstration  programs  to  attack  it  are 
already  undervjay  in  Boston,   Among  these  efforts  are: 

(1)  A  training  need  survey  being  co:'ducted  by  the 
Boston  College   Bureau  of  Business  Research  for 
the  Division  of  Employment  Security  of  the  U.  S. 
Labor  Department, 

(2)  A  training  and  employment  program  being  sponsored 
by  Action  for  Boston  Community  Development  under 
a  grant  from,  the  Office  of  Manpov/er  Development 
and  Training, 
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(3)   The  Boston  Public  School  -  Action  for  Boston 

Conmunity  Developraent  programs  subsidized  by  the 
Ford  Foundation, 

These  particular  prograns  provide  specific  kinds  of  information 
and  experiences  t.'hich  "ill  be  of  help  in  the  Community  Renei/al 
Program  studies. 

The  Jobs  and  Human  Resources  Study  in  the  Community  Renev/al 
Program  vjill  r^rovide  necessary  information  on  ivhich  to  base 
training  programs  for  the  types  of  jobs  for  Tvhich  there  v;ill 
be  a  demand, 

PART  I ,   Projections  of  Employment  Opportunities — Future 

Demand  for  Subpr of essional  and  Nonmanagerial  Jobs 

A  projection  of  future  types  of  subpr of essional 
and  nonmanagerial  jobs  must  be  made  in  order  to 
establish  the  necessary  scope  and  characteristics 
of  training  programs.   Eastern  i  lassachusetts 
Regional  Planning  Project  and  Community  Reneival 
Program  studies  on  economic  change  v;ill  provide 
information  on  the  grov;th  potential  of  the  various 
industries  in  the  Boston  metropolitan  area  over 
the  next  decade.   This  information  will  be  available 
on  a  firm  by  firm  basis  for  several  industries. 
For  other  industries,  refinements  of  the  economic 
change  data  vill  be  required. 

Out  of  this  effort  vjill  come  a  projection  of  job 
opportunities  both  vertically  by  industry  and 
horizontally  by  type  of  job.   For  this  phase  of 
the  study,  a  probability  ssimple  of  potential 
employers  in  business,  industry,  government  and 
institutions,  v.'ill  be  selected, 

A  list  of  types  of  jobs  for  v;hich  there  are 
currently  manpoiver  shortages  x/ill  be  developed. 
This  list  v.'ill  include  potential  jobs,  full-time 
or  part-tine;  it  v/ill  be  projected  forv;ard  in 
terms  of  anticipated  job  opportunities  to  1980, 

The  findings  of  the  current  Boston  College 
Manpov/er  Development  Training  Act  study  uill  be 
particularly  useful  for  selecting  the  sample  and 
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developing  the  list  of  types  of  jobs.   Interviews 
v/ith  a  sample  of  employers  v.'ill  be  conducted  to 
determine  current  and  projected  manpov/er  needs, 
with  special  emphasis  on  the  target  list  of  job 
types.   Information  will  be  gathered  as  to  the 
specific  qualifications  required  for  a  sample  of 
specific  jobs  within  each  of  the  target  job  types. 
A  summary  of  the  list  of  job  types  v/ill  be  pre- 
pared for  use  in  other  studies. 

Recommendations  also  ivill  be  made  for  methods  of 
keeping  lists  of  job  types  current  and  auspices 
under  vJhich  that  inventory  can  be  kept, 

A  special  aspect  of  this  study  will  be  an  examina- 
tion of  tasks  ivhich  need  to  be  done  but  are  nov7 
neglected  or  nov/  unfilled  because  of  inadequate 
pay.   Of  special  interest  will  be  opportunities 
in  municipal  services.   The  principal  purpose  of 
this  effort  is  to  establish  v;hether  these  tasks 
can  be  performed  by  people  who  are  candidates 
only  for  part-time  or  intermittent  employment  — 
housewives,  for  example,  and  retired  persons 
among  others. 

It  is  essential  to  point  out  that  this  phase  of 
the  study  cannot  content  itself  only  v;ith  pro- 
jections of  the  future  or  opportunities  in  growth 
industries.   It  must  be  concerned  as  \/ell  with 
the  immediate  job  opportunities  wherever  they 
are,  and  with  personnel  shortaoes  in  industries 
where  growth  is  not  foreseen.   To  these  industries 
the  sane  techniques  of  analysis  will  be  applied, 

PART  II.   Analysis  of  Requirements  of  Employers 

In  order  to  assess  the  factors  responsible  for  the 
actual  hiring,  samples  of  specific  job  openings 
will  be  selected: 

1,   A  sanple  of  previous  job  openings  v/hich  tvere 
subsequently  filled  will  be  studied  to  de- 
termine how  thay  \.'ere  filled,  with  v;hat  kind 
of  person,  v'here  he  came  from,  and  inhere  he 
was  trained,  and  how  closely  his  qualifications 
fit  those  required, 
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2.   A  sample  of  current  openings  xvill  be  follov/ed 
for  a  period  of  six  months  to  determine  what 
openings  are  filled  and  by  v;hom;  that  is, 
v;ith  vjhat  kind  of  person,  v/here  he  came  from, 
if  and  v;here  he  was  trained,  and  ho\;  closely 
his  qualifications  fit  those  required. 

Consultation  I'ith  a  representative  sample  of 
employers  r;ill  be  held  to  establish  vjhat  changes, 
if  any,  could  be  nade  in  their  recruitment,  hiring, 
training,  and  up-grading  programs  to  enable  them 
to  employ  deprived  and  disadvantaged  people.   The 
kinds  of  support,  monetary  or  other,  v/hich  these 
employers  uould  require  if  they  -.-ere  to  carry  out 
changes  in  their  hiring  and  up-gradina  programs 
v/ill  be  explored;  a  design  of  such  a  helping 
program  for  one  or  more  major  firms  vjill  be 
formulated  to  be  undertaken  as  a  demonstration  as 
soon  as  the  study  of  Community  Renewal  Progrcon  is 
completed, 

PART  III.  -  Revievj  and  Recommendations  for  Public  And 
Private  Training  Prograjns 

In  order  to  determine  what  happens  to  people  i;ho 
cone  out  of  training  programs,  and  the  relevance 
to  actual  vjork  obtained,  samples  of  segments  of 
the  labor  force  v.'ill  be  analyzed:   unemployed 
adults,  school  drop-outs,  graduates  of  academic 
high  schools  without  further  training  or 
education,  graduates  of  special  vocational 
training  prograr.s,  and  graduates  of  technical 
training  schools  or  programs,  aunong  others, 

A  sample  of  unemployed  persons  who  applied  at 
the  State  Employment  Service  during  the  year  1962, 
and  v/ho  were  not  placed  in  a  job  by  the  State 
Euployinent  Service,  v/ill  be  studied  and  traced 
to  determine  their  level  of  skill  and  education, 
what  employment  experience  they  had  at  the  time 
of  the  application,  and  the  employment  experience 
they  have  had  since.   Samples  of  1560,  1961,  and 
1962  drop-outs  fron  ths  Boston  Public   Schools 
will  be  selected,  traced  and  studied,  to  determine 


-  40  - 


what,  if  any,  job  skills  they  have  acquired 
subsequent  to  dropping  out  of  school,  and  x/hat, 
if  any,  enployment  experience  they  have  had 
since  that  time.   Samples  of  each  of  the  other 
labor  force  segnents  referred  to  above  x.'ill  be 
selected  and  studied  in  the  same  way.   If  it  is 
methodologically  possible,  underemployment  as 
well  as  unemployed  persons  v;ill  be  included  in 
these  samples,  since  the  former  also  are  potential 
candidates  for  training  programs. 

An  inventory  of  the  public  and  private  training 
programs  in  the  city  will  be  made,  with  particular 
emphasis  on  the  programs  of  the  public  school 
system.   These  programs  will  be  evaluated  in  light 
of  the  findings  of  Parts  I  and  II  above. 

Recommendations  will  be  formulated  for  changes 
and  additions  to  training  and  hiring  programs, 
and  for  other  social  and  vocational  services 
needed  to  bridge  the  gap  between  required  skills 
and  the  abilities  of  the  unemployed  or  under- 
employed.  These  recommendations  t.'ill  take  into 
account  employer  training  programs  and  programs 
undervjay  and  planned  by  agencies  such  as  the 
Massachusetts  Rehabilitation  Commission,  the 
nanpov/er  Training  and  Development  Program,  the 
State  Employment  Service  and  private  agencies, 

PART  IV •    Implications  for  Physical  Facilities 

The  expansion  and/or  revision  of  programs  v/ill 
have  implications  for  the  types  and  locations  of 
private  and  public  vocational  training  facilities. 
The  size  snd  location  of  the  nev;  School  of  Business 
Education  proposed  by  the  School  Committee  v;ill 
depend  in  part  on  the  progreons  to  be  taught. 

This  study  on  Jobs  and  Human  Resources  should 
indicate  insofar  as  possible  the  implications  for 
the  location,  size,  priority  in  construction, 
relation  to  other  facilities,  etc.,  of  both 
private  and  public  training  facilities. 
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IV.   HOUSiriG — REHABILITATED  AND  MEVJ 


GEI^JERAL  STATE^ENT 


One  of  the  key  objectives  of  Boston's  Development  Program 
is  to  rehabilitate  the  city's  residential  neighborhood 
through  the  improvement  of  existing  and  the  construction  of 
new  housing. 

In  the  last  three  years  considerable  progress  towards  this 
objective  has  been  made.   The  Boston  Redevelopment  Authority 
has  already  undertaken  the  task  of  stimulating  rehabilitation 
in  renevjal  areas;  in  other  parts  of  the  city  rehabilitation 
is  going  ahead  under  private  auspices.   New  housing  also  is 
being  constructed  in  locations  and  for  income  groups  that  have 
not  been  served  before.   Extensive  experience  has  been  gained 
in  the  orocess  -  on  financing,  disposition,  building  materials, 
and  other  elements  of  the  job  of  constructing  hew  housing. 

These  beginnings  must  now  be  extended  throughout  the  city  on 
a  widespread  basis.   The  process  of  rehabilitation  and  housing 
production  must  be  rationalized  and  applied  wholesale.   That 
is  the  task  ahead. 

It  is  mainly  a  task  of  "doing".   But  in  the  process  of  "doing" 
so  far,  questions  have  come  up  which  can  benefit  from  in- 
vestigation in  the  Community   Renev/al  Program,   Furthermore, 
it  is  apparent  that  the  need  for  improving  housing  in  the  city 
is  vast  and  the  resources  for  tackling  the  task  limited.   How 
can  these  resources,  public  and  orivate,  be  expanded?   i'hat 
kinds  of  legal  or  administrative  changes  are  required  to  make 
good  housing  available  to  more  of  Boston's  people?   IJhere 
should  the  city  put  its  efforts  to  do  the  nost  good  for 
housing?   It  is  to  these  questions  that  the  Community  Renewal 
Program  Housing  Study  will  be  addressed. 

Housing  is  not  an  abstract  commodity.   It  has  utility  only  to 
people  —  specific  people  v?ith  specific  needs,   A  program  for 
improving  housing  must  be  in  tune  \;ith  people's  aspirations 
and  their  capacities  to  achieve  them;  otherv.'ise,  the  people 
vote  for  the  suburbs  by  moving,  as  100,000  of  Boston's 
residents  did  in  the  decade  1950-1960.   Therefore,  the 
Community  Reneival  Program  Housing  Study  begins  v;ith  an  estimate 
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of  what  the  demands  for  housing  of  Boston's  residents  is 
likely  to  be  in  the  coming  years.   It  then  looks  at  the  ob- 
stacles in  the  "market  mechanism"  which  impede  their 
obtaining  the  kind  of  housing — obstacles  like  lack  of  informa- 
tion, social  prejudices,  low  income.   It  cursorily  examines 
the  existing  housing  in  the  city,  sugrjests  types  of  housing 
for  \;hich  there  is  likely  to  be  continuing  demand,  and  states 
a  housing  policy  for  the  city. 

Finally,  the  Housing  Study  looks  in  detail  at  some  processes 
of  rehabilitation  and  new  housing  production  in  order  to 
identify  changes  in  codes,  new  legislation  regarding 
financing,  and  other  techniques  '/hich  can  help  to  expedite 
rehabilitation  and  the  production  of  nev;  housing  on  a  wide- 
spread basis, 

1,   Housing  Options;   What  do  people  want  and  what  can  they 
get? 

(a)  Develop  methods  for  estimating  population  flow 
into,  out  of,  and  within  the  city. 

People  are  moving  around,   Who  is  moving  into  and 
ivho  out  of  the  city's  neighborhoods?   How  many 
people?   'Jhat  are  their  characteristics?   At 
present  the  decennial  census  is  the  only  source  of 
this  information.   It  is  important  to  know  this 
also  for  the  years  bet\'een  censuses.   This  phase 
of  this  Housing  Study  is  closely  related  to  the 
"Profile  of  neighborhood  Change"  study,  and  may 
in  fact  be  developed  in  it. 

In  order  to  make  estimates  of  future  neighborhood 
populations,  consideration  must  also  be  given  to 
the  factors  affecting  housing  choice,   VJhy  are 
people  moving? 

(b)  Review  the  future  employment  pattern  (this  v;ill 
be  obtained  from  Economic  Change  studies)  to 
ascertain  type  of  employment  and  income,  and 
relate  this  to  the  type  of  population  and  its 
requirements  for  housing  in  various  parts  of  the 
city, 

(c)  Identify  social  values  and  other  special  variables 
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which  affect  housing  choice  and  define  the  local 
market,  such  as  attracting  institutions  (City 
Hospital  for  the  disabled  and  for  interns  and 
nurses),  ethnic  identification  of  areas,  etc, 

2,  The  Market  Mechanism;   For  whom  does  and  does  it  not 
work? 

(a)  Minority  Groups:   Survey  and  analyze  the  existing 
pattern  of  residence  of  Negroes  and  other  minority 
groups,  including  an  appraisal  of  the  effects  of 
social  barriers  on  free  housing  choice,   (This  has 
been  laargely  completed,) 

(b)  Lovj  Income;   Determine  the  type  and  approximate 
number  of  people  vjho  are  not  adequately  served  by 
the  private  market, 

(c)  Lack  of  Information;   Do  people  know  hov;  to  look 
for  housing?   Are  prospective  householders  av/are 
of  the  possibilities  open  to  them?   VJould  a 
municipal  clearing-house  for  housing  information 
be  useful  for  low-income  and  elderly,  for 
relocatees,  for  people  wanting  to  invest  in 
rehabilitation? 

3,  The  City's  Housing  Supply;   Present  and  future, 

(a)  Record  new  construction,  demolition,  conversion 

in  various  parts  of  the  city  to  update  1960  Census 
of  Housing;  develop  current  inventory  of  number 
and  characteristics  of  housing  units  and  methods 
for  keeping  this  inventory  up  to  date, 

(b)  Develop  sampling  techniques  for  determining  and 
projecting  the  utilization  of  housing  in  various 
parts  of  the  city;  i.e,,  vacancies,  cost,  etc, 

(c)  Identify  the  potential  for  rehabilitation, 

(1)  Suggest  areas  and  building  types  attractive 
to  persons  interested  in  rehabilitation. 
Indicate  bases  for  selection. 

(2)  Develop  criteria  for  selecting  priorities  among 
areas  for  public  assistance  for  rehabilitation, 
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(3)   On  the  basis  of  Historical  Conservation, 
Municipal  Housekeeping  studies,  and  other 
Boston  Redevelopment  Authority  v;ork,  define 
the  city's  objectives  for  rehabilitation,  as 
opposed  to  requirements  of  housing,  building, 
and  other  codes, 

(d)   Estimate  additions  needed  to  present  housing  stock. 

On  the  basis  of  the  goals  stated  in  the  Development 
Program,  the  guidelines  of  the  General  Plan,  and 
the  analyses  of  the  Community  Renewal  Program, 
make  proposals  for  additions  to  the  housing  stock 
for  public  £nd  private  housing,  sale  or  rent, 
various  family  sizes,  and  in  various  general 
locations. 

The  Production  Process:   Rehabilitation 

(a)  This  is  now  going  on  in  the  city  under  three 
auspices:   public  housing,  private  housing  with 
public  guidance,  and  private  housing  vith  no  public 
stimulus.   These  three  approaches  uill  be  reviewed 
to  ascertain  the  volume  of  rehab,  the  prerequisite 
conditions  (vacancies,  stable  neighborhood,  or 

in  transition  upivard,  etc.),  the  potentialities 
for  accor;iplishing  more,  and  obstacles  in  the  v^ay 
of  doing  so, 

(b)  One  of  the  crucial  items  in  rehab  is  its  cost. 
This  study  vrill  examine  at  least  three  aspects  of 
rehab  costs  to  see  how  they  might  be  reduced; 

1,  riaterials ;   Pref  abrication,  mass  ordering  or 
installation, 

2,  Financing :   Are  present  programs  adequate  to 
meet  ov/ner '  s  ability  to  pay?   IJhat  new  aids 
are  required;  e.g.,  special  private  risk 
funds? 

3,  Codes  and  Standards:   Can  these  be  modified  to 
reduce  costs  and  reach  a  greater  potential 
market? 
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(c)  Rehab  is  a  private  activity  and  depends  on  consumer 
interest  in  undertaking  it.   This  Community  Renev;al 
Program  study  iill  establish  techniques  for  large- 
scale  (sample)  family  surveys  in  rehab  areas  to 
provide  guidelines  on  rehab  attitudes,  ability  to 
pay,  etc.   Also,  the  Community  Renev;al  Program  will 
evaluate  the  services  currently  being  provided  to 
consumers  in  rehab  and  improvement  areas,  and 
recommend  v;ays  of  making  these  services  available 
on  a  v/idespread  and  less  intensive  basis, 

(d)  Rehabilitation  of  a  neighborhood  is  more  than  the 
fixing  up  of  a  house.   Public  improvements  and 
services  must  be  available  or  provided  to  sustain 
the  private  efforts,   VJhat  are  the  requirements  for 
public  improvements?  IJhat  level  of  services  must 
be  maintained?   Hovr  do  other  local  policies;  e.g., 
tax,  affect  rehab?   This  aspect  v;ill  be  related  to 
Community  Renev/al  Progrsim  studies  on  Recreation, 
Municipal  Housekeeping,  Financing  among  others, 

5,  The  Production  Process;   Nev7  Housing 

The  production  of  new  housing  involves: 

Sites. 

Technology. 

Organization  of  the  construction  process. 

Financing. 

Design . 

Codes  and  standards. 

Public  services  and  improvements. 

Public  policies;  e.g.,  tax,  ' 

Each  of  these  vill  be  examined  to  determine  if  any 
obstacles  to  expediting  production  exist.   Solutions  to 
be  examined  may  include,  among  others: 

,   A  housing  land  bank, 

,   Creation  of  special  private  fund  on  neighborhood 
basis  for  financing  nev;  construction, 

6,  Requirements  for  Achieving  Objectives 

(a)   Fiscal  requirements,  private  and  public. 


~  46  - 


) 


i 


The  level  of  private  investment  required  to 
maintain  rehabilitation  and  nev/  housing  production 
at  desired  level  v;ill  be  assessed,  and  the  adequacy 
of  present  sources,  financing  techniques,  etc., 
determined,   Ne\'  xvays  of  tapping  funds  tvill  be 
suggested,  if  necessary. 

Requirements  for  public  expenditures  related  to 
housing  v/ill  also  t  e  determined,  in  part,  on  the 
basis  of  other  Community  Renev/al  Program  studies; 
e,g,,  iiunicipal  Housekeeping. 

(b)   Legal  and  Administrative  requirements 

A  summary  of  the  proposals  developed  in  the  course 
of  this  study  will  be  prepared,  suggesting  changes 
in  codes,  nev;  legislation,  ne\7  forms  of  services 
such  as  a  municipal  clearing-house  on  housing; 
special  orograms  to  expand  housing  opportunities 
for  :7.inority  groups,  etc. 

The  Community  R  enev/al  Program  Housing  Study  v/ill  be  carried 
out  by  the  staff  of  the  Boston  Redevelopment  Authority,  v/ith 
assistance  from  consultant ( s )  on  methods  and  special  aspects 
on  a  per  diem  basis.   Stimulation  and  direction  on  this 
subject  is  also  expected  from  one  of  the  "idea  men"  described 
in  the  Community  R  enevjal  Program  organization. 
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V.   PROFILE  OF  T'EIGPIECRHOOD  CHANGE 


GEriERAL  STATEIiEMT 


A  city's  development  program  has  to  be  flexible.   It  has  to 
be  continually  sensitive  to  changing  conditions  in  various 
city  neighborhoods.   Thus,  comTnitment  can  be  varied  as 
conditions  v;arrant» 

Faced  v/ith  a  raultitude  of  pressing  demands  for  immediate 
action  and  \v'ith  limited  resources  from  which  to  respond, 
development  officials  must  establish  priorities  among  programs. 
To  set  priorities,  they  mus'  have  accurate  information  on 
needs,   'Jhen  actions  are  ta'^en,  and  these  actions  favor  one 
geographical  area  or  one  segment  of  the  city  over  another, 
sufficient  justification  of  such  action  must  be  available. 

From  time  to  time  it  is  necessary,  too,  to  measure  the 
progress  that  a  city  is  ma':ing  tov/ard  its  goals.   It  is 
necessary  to  examine  the  impact  of  specific  actions  on  par- 
ticular areas  to  gauge  the  usefulness  of  such  actions. 

Most  important,  there  must  be  a  continuing  calibration  of 

the  city's  pulse — a  tale  of  its  changes  r;nich  public  officials 

and  civic-minded  citizens  can  read  to  knov/  v;hat  to  do  next. 

At  the  present  time,  means  of  ascertaining  annual  change  in 
the  economic  and  social  characteristics  of  Boston's  neigh- 
borhoods are  not  available.   Comprehensive  information  becoraes 
available  only  once  every  ten  years,  tv/o  to  three  years  after 
the  decennial  census,  and  then  some  of  that  information  is  of 
questionable  reliability,  and  because  of  changes  in  reporting, 
only  moderately  consistent. 

The  need  is  for  accurate  and  up-to-date  information  about  the 
physical,  social,  and  economic  state  of  the  city  and  its 
neighborhoods  at  any  point  in  time.   The  need  is  for  data 
which  is  of  use  to  decision-making,  vhich  is  gathered  regularly, 
which  is  aptly  arranged,  and  v/hich  is  readily  available  to 
those  who  need  it. 
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Objectives  of  the  Study 

The  purpose  of  this  Community  Renev/al  Program  study  is  to  de- 
termine the  kinds  of  indicators  of  change  ivhich  decision-makers 
can  utilize;  to  ascertain  whether  those  indicators  can  be  pre- 
pared on  a  continuing  basis;  to  set  reliable  and  consistent 
methods  for  composing  and  presenting  indicators,  and  to  pro- 
pose organizational  structure  for  accomplishing  this  service. 
In  short,  to  design  and  test  a  process. 

Method 

I.  Select  the  indicators  of  change  vjhich  will  be 
appropriate  to  dec is ion -making  in  the  development 
process. 

The  first  step  is  to  do  intensive  interviews  v;ith 
principal  public  officials  and  private  citizens  whose 
work  routines  are  of  significance  in  the  development 
processes.   A  reviev;  of  literature  on  development 
processes  and  correspondence  with  successful  decision- 
makers in  other  cities  will  be  conducted. 

The  purpose  of  this  effort  is  to  sift  out  of  a  ivide 
range  of  experience  those  indices  of  change  which 
practitioners  of  development  feel  \'ould  be  crucial  to 
effective  decision-making  in  support  of  growth. 

The  indices  could  consist  of  changes  in  delinquency 
patterns,  changes  in  assessments,  increased  sales  in 
local  retail  outlets,  increase  in  vacancy  rates  or  in 
car  ownership,  or  liquidations  of  small  businesses. 
There  may  be  a  host  of  other  factors.   The  essential 
point  is  that  this  research  should  carry  no  bias  in 
favor  of  existing  data  nor  manifest  any  reluctance  to 
explore  possible  new  indices, 

II,  Do  a  reconnaissance  of  existing  research  and 
survey  operations  to  establish  availability, 
in  pure  or  synthesized  form,  of  the  desired 
indicators . 

This  step  involves  an  intense  scrutiny  of  all  data  on 
city  conditions  coming  into  city,  state,  and  local 
federal  and  private  agencies.   This  scrutiny  should 
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establish  x'/hich  indicators  are  nov;  available, 

•  Some  of  the    indices  may  be  available  in 
existing  surveys  v;ithout  change, 

•  Some  data  r.ay  be  available  v.'ith  refinement 
or  rephrasing, 

•  Other  information  may  be  useful  only  through 
synthesis,  or  by  combination. 

The  caveat  in  this  effort  is  reliability,  validity, 
consistency,  and  continuing  availability. 

This  step  v/ill  conclude  in  a  statement  of  the 
indicators  available  from  existing  surveys, 

III ,  Create  ivays  of  gathering  nevj  data  for  desired  indicators. 

It  is  anticipated  that  several  of  the  desirable 
indicators  of  change  are  not  nov;  available  to  decision- 
makers through  any  existing  research  or  survey  processes 
carried  on  in  the  city.   For  these  indicators  the  study 
must  achieve  a  method  of  collection, 

A,  Office  and  field  analysis  v/ill  be  done  for  each 
proposed  indicator  to  establish  information 
sources, 

B,  Techniques  v;ill  be  suggested  to  capture  information 
on  a  continuing  basis.   One-tine  studies  from  any- 
v;here  in  the  nation  will  be  examined  for  clues  to 
method.   The  query  will  be:   Can  the  desired 
indices  be  collected  either  in  pure  form  or  in  form 
usable  subject  to  rephrasing,  synthesis,  or 
cor.ibination? 

IV,  Assure  the  continuous  presentation  of  indicators  of 
change  decision-makers, 

V'hether  created  fresh  or  available  novj  in  existing 
data,  the  desired  indicators  must  be: 

1,   Effectively  arranged  in  format  aid  measured  for 
speedy  interpretation  in  decision-making. 
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2,  Continuously  available, 

3»   Reliable  and  valid,  and  consistent. 

To  assure  these  goals,  the  Community  Renev/al  Program 
study  must  recommend  in  detail  the  route  from  rav;  form 
to  presentation, 

»  I'Jho  should  collect  what  particular  information,  and 
v/hat  physical  means  shall  be  used  for  collection? 
This  question  to  apply  both  to  created  indices  and 
to  existing  indices, 

•  What  statistical  processes  shall  be  established  to 
construct  indicators  out  of  crude  data,  and  v.'ho 
shall  be  responsible  for  this  construction?   In 
this  connection,  it  is  understood  that  some  of  the 
information  may  be  directly  translated  into 
indicators , 

•  VJhat  form  shall  the  indicators  take  for  presentation 
to  decision-makers? 

•  I'hat  administrative  process  shall  be  established  to 
assure  both  regular  and  emergency  transmission  of 
indicators  to  the  various  practitioners? 

V»    Sxaunine  the  application  of  electronic  data  processing 
to  the  continuing  profile  of  changes. 

If  it  is  found  that  a  usable  profile  of  changes  can 
be  presented  on  a  regular  or  emergency  basis  to  develop- 
ment practitioners,  then  the  study  should  investigate 
the  use  of  computers. 

The  question  is  to  v;hat  extent  computers  can  be 
employed  in: 

(a)  Collection  and  arrangement  of  data, 

(b)  Construction  of  indicators, 

(c)  Transmission  of  information, 
( d  )  r  l3mory . 

Computers  v/ill  not  be  considered  unless  faith  in  the 
indicators  is  firm. 
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In  regard  to  computers  the  study  will  determine: 

(a)  VJhat  speeds  and  storage  capacities? 

(b)  Shall  service  be  contracted,  rented,  purchased? 

VI,  Test  the  hypothesis;   The  first  Profile  of  Neighborhood 
Change, 

To  this  point  the  study  has  xvorked  its  v;ay  by  induction, 
A  hypothesis  has  been  created;  it  must  now  be  tested. 

The  test  should  be  of  all  of  the  indicators.  It  v;ill 
have  to  cover  a  reasonable  period  of  time,  and  it  may 
have  to  operate  on  some  assumptions  as  to  past  years. 
For  that  reason,  the  test  has  limits. 

The  test  should  establish  the  sureness  and  swiftness 
of  the  Method  and  the  usefulness  of  each  indicator. 

It  v.'ould  be  advantageous  for  the  test  to  cover  the 
entire  city,  and  thereby  present  in  complete  form  the 
first  profile  of  neighborhood  change. 

VII,  Estimate  costs  and  make  recomir-endations. 

The  final  task  of  the  study  \.'ill  be  to  compare  costs 
to  returns. 

It  may  be  that  although  the  indicators  are  useful,  the 
cost  of  production  is  too  great  to  sustain  the  effort. 

The  study  should  be  prepared  to  consider  alternatives — 
a  lesser  number  of  indicators j  a  greater  tolerance  of 
error,  a  lesser  distribution.   It  should  do  a  cost  and 
return  balance  sheet  for  each  alternative. 

In  this  connection,  burdens  other  than  dollar  costs 
may  have  to  ":e  v/eighed.   How  regularly  can  certain 
field  surveys  be  performed?  VJhat  are  the  problems  to 
existing  survey  and  research  groups  of  providing 
desired  data?   Can  trai.-:ed  personnel  be  found  to 
perform  the  service? 

A  study  of  orocess  such  as  this  must  not  be  biased 
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toivard  a  favorable  recommendation.   It  must  be  coldly 
objective  at  every  step. 

It  must  never  becoi.ie  another  mad  gallop  into  computer 
seas;  it  nust  not  oroduce  v/hat  no  one  uses.   Above  all, 
it  must  understand  process  in  the  context  of  the  city 
as  it  is  and  the  goals  of  developjient  as  they  are 
stated,   Alv;ays,  the  question  must  be  vjritten  large  — 
does  this  indicator  tell  a  story  about  change  in  the 
social,  economic,  political,  or  physical  cloth  of  the 
city? 

VIII,   Sample  of  characteristics  uhich  \7ill  be  examined; 

Characteristics  of  Physical  Structures 

Land  use. 

Building  conditions. 

Vacancies  and  abandonments. 

Occupancy, 

Suildi.ig  facilities. 

Market  values. 

Social  Characteristics 

Population 

Age-sex  distribution. 

Birth/death  rates, 

Fa-ily  sizes. 

Schooling — enrollment  in  school  or  years  completed, 

Housing : 

Renter    or    ov;ner . 

Dollar    rent   paid. 
Car    ovrnership: 

Mode    used   in    journey    to  work. 
VJelfare   rates. 

Economic  Characteristics 

Individual  characteristics: 
Income, 

Labor  force  status, 
VJeeks  \7orked. 
Occupation, 
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Business  Characteristics: 

Ilunbar  of  firns  in  each  category, 
Enploy-nent  by  firm. 
Sales  by  firm, 

Nev\7  stores,  expansion,  vacancies, 
business  failures. 
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VI .   RECREATION 


SErjSRAL  STATE?  IE  NT 


At  the  end  of  the  last  century  Boston  v/as  in  the  forefront 
of  the  nation  in  the  development  of  a  coiaprehensive  park  and 
playground  system.   Open  spaces  acquired  at  that  time  still 
serve  as  the  major  recreation  areas  in  the  city.   Since  then 
land  acquisition  for  park  purposes  has  been  on  a  spotty, 
piece-neal  basis.   Facilities  in  the  city  have  also  not  been 
utilized  to  best  advantage  because  v/ell  planned  and  staffed 
prograj-is  have  been  lacking. 

In  recent  years  the  Metropolitan  District  Commission  has 
taken  over  a  number  of  the  city's  recreational  areas.   The 
over-lapping  of  functions  and  jurisdictions  of  the  city  and 
the  Metropolitan  District  Commission  has  led  to  a  duplication 
of  facilities  in  soine  areas  and  a  dearth  in  others. 

Past  Studies 

1950  Boston  Planning  Department-Preliminary 
General  Plan  for  Boston 

This  is  the  last  official  general  plan  carried 
out  on  a  city-wide  basis.   Since  then,  only 
unpublished  district  ^nd  city-v;ide  plans  have 
been  developed, 

1955  The  Boston  Municipal  Research  Bureau-Boston's 
Recreation  Meeds 

The  report  covers  many  phases  of  planning 
operations,  staffing  programs  and  facilities. 
The  recommendations  of  the  study  are  mainly 
organizational,  and  for  the  r.ost  part  are  still 
valid;  fevj  have  teen  carried  out, 

1956  Metropolitan  District  Commission-Development 
Program;   Parks,  Reservations,  Recreational 
Facilities 

A  comprehensive  report  for  the  development  and 
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improvement  of  facilities  operated  by  the 
Metropolitan  District  Commission, 

1563   Boston  Redevelopment  Aut'aority~Renev/ing  Boston's 
liunicipal  Facilities 

Capital  Improvement  Program  1963-1975  outlines 
the  major  expenditures  for  the  improvement  of 
existing  facilities  and  for  the  construction  of 
nev;  facilities  owned  and  operated  by  the  City 
of  Boston, 

The  Proposed  Recreation  Studj? 

There  is  a  clear  need  for  a  comprehensive  study  of  both 
recreation  programs  and  facilities.   Past  studies  are  either 
out  of  date  or  cover  only  a  limited  aspect  of  the  recreation 
problem. 

This  proposed  study  in  the  Community  Renev/al  Program  v/ill 
prepare  a  detailed  orogram  for  the  development  and  operation 
of  regional  and  local  facilities  vithin  the  city — a  program 
v/hich  updates  rsast  studies  and  ties  togetaer  project  plan 
proposals  and  the  Capital  Improvements  Program  with  proposals 
for  recreation  activities  of  public  and  orivate  agencies,  such 
as  Action  for  Boston  Community  Development  and  the  Metropolitan 
District  Commission, 

Part  I,     Determination  of  Boston's  public  Recreation 
Objectives 

1,   An  investigation  vill  be  made  of  national 
trends  in  park  and  recreation  development. 
The  influence  of  such  factors  as  increased 
mobility  and  leisure  tiLie  and  other  factors, 
v/hich  are  part  of  the  changing  philosophy 
of  recreation,  v.'ill  be  reviev/ed.   Heavy 
reliance  r;ill  be  placed  on  existing  published 
material  such  as  the  Outdoor  Recreation 
Sources  Review  Commission  reports  and 
national  Recreation  Association  studies, 
supplemented  by  local  data  as  available. 
The  role  of  the  central  city  in  performing 
regional  recreation  functions  "o;ill  be 
considered,  and  the  place  of   recreation 
facilities  in  meeting  the  needs  of  people 
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living  in  an  urban  environment  i/ill  be 
given  special  attention. 

2,   Revievj,  evaluation  and  conclusions  of  program 
objectives  and  techniques  in  cooperation  T'ith 
the  School  Department,  Metropolitan  District 
Commission,  Parks  and  Recreation  Department; 
the  Boston  Housing  Authority,  the  Boston 
Public  Library,  United  Community  Services, 
voluntary  social  agsncies, and  church- 
sponsored  recreation  progrcuns.   The  types  of 
activities,  desired  levels  of  participation, 
and  operation  periods  during  the  year  will 
be  determined. 

Par t  II,    Development  Guidelines  and  Standards 

Conclusions  from  Part  I  above  v.'ill  be  translated 
into  a  set  of  guidelines  and  standards.   These 
guidelines  and  standards  v;ill  form  the  basis 
for  recommending  the  improvement  of  existing 
facilities,  and  for  the  acquisition  and  develop- 
ment of  nev;  areas.   Guidelines  v/ill  be  developed 
for  the  location  and  distribution  of  each  type 
of  facility  and  basic  site  and  equipment 
requirements.   Prototype  designs  v/ill  be 
developed  as  appropriate  for  such  areas  as 
school  playgrounds  and  playfields. 

Part  III,   An  Inventory  and  Evaluation  of  Existing  Facilities 
and  Areas 

1,   A  complete  inventory  and  evaluation  of  all 
existing  public  and  semi-public  recreation 
facilities  v/ithin  the  city  as  listed  in 
Part  I  T'ill  be  made.   Inventory  information 
v/ill  include  such  iteiis  as  size  of  facility 
or  area,  relation  to  surrounding  areas, 
equipm-ent  available,  condition,  use  of 
facility  by  different  age  groups,  staffing, 
cost  of  maintaining,  etc.   The  v/ork  v.'ill  be 
undertaken  by  field  survey  and  reviev.'  of 
existir.g  records.   Useful  information  v/ill  be 
gathered  by  a  recreation  "census"  including 
the  residence  of  people  v;ao  use  the  facilities. 
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2,   A  review  q£   recreational  opportunities 
outside  the  City  of  Boston  and  their 
availability  and  use  by  Boston  residents, 
use  of  Boston  facilities  by  metropolitan 
population. 

Part  IV,    An  Evaluation  of  Potential  Facilities  and  Areas 

An  investigation  will  be  made  of  under-utilized 
lands  in  the  city  now  and  potsntially  available 
such  as  South  Bay,  the  Islands,  the  Meponset 
Valley,  the  Dorchester  and  East  Eoston  v/aterf  ronts , 
and  other  snaller  areas  to  deternine  their 
recreation  potential.   Possible  activities  and 
facilities,  development  problems,  preliminary 
cost  estimates,  methods  of  financing  and  timing 
will  be  investigated.   The  x/ork  will  be  closely 
coordinated  with  the  City  School  Department, 
Parks  and  Recreation  Department,  the 
Metropolitan  District  Commission  and  other 
agencies  and  political  Jurisdiction, 

Part  V,     Program  Administration 

1,  An  inventory  and  evaluation  of  all  recreation 
programs  sponsored,  promoted,  or  supervised 
by  departments  or  agencies  listed  in  Part  I, 

2,  Deterinination  of  the  responsibilities  of 
each  department  and  agency  listed  in  Part  I 
for  the  recreation  program  ivill  be  undertaken 
in  cooperation  v/ith  these  departments  and 
agencies, 

3,  A  review  of  the  current  staffing  of  the  Parks 
and  Recreation  Department,   Administrative 
questions  concerning  salary,  duties, 
qualifications,  use  of  volunteer  leaders, 
maintenance,  and  in-service  training  programs 
vjill  be  investigated, 

4,  A  reviev;  of  existing  state  and  city  recreation 
legislation  to  determine  if  changes  are  needed 
to  clarify  operating  responsibilities, 
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strengthen  programs  and  improve  operating 
efficiency.   If  appropriate,  recommended 
legislation  will  be  proposed.. 

Part  VI,    A  Conpreliensive  Program  of  Action 

The  \.'ork  of  the  first  four  parts  v/ill  be  assembled 
into  a  single  report  outlining  a  comprehensive 
program  of  action.   Specific  recommendations  will 
be  made  for  the  staffing  sind  inprovement  of  each 
city-operated  facility,  and  as  appropriate  for 
other  facilities.   Recommendations  v;ill  be 
developed  for  the  cost,  budgeting  and  timing  of 
the  city's  program. 

Separate  sections  ivill  be  prepared  for  each 
district  of  the  city. 

Organization 

The  study  vjill  be  undertaken  by  the  Boston  Redevelopment 
Authority  staff  and  by  Action  for  Boston  Community  Development, 
Action  for  Boston  Community  Development  will  prepare  the 
sections  pertaining  to  administration  and  programming,  and 
provide  general  consulting  and  review  services  for  other 
sections.   The  Boston  Redevelopinent  Authority  staff  vrill 
prepare  the  other  parts  of  the  study  and  provide  coordination 
with  other  departments  and  agencies. 

Consultant  (s )  v;ith  particular  skills  in  the  recreation  field 
will  be  hired  on  a  per  diem  basis  to  review  the  study  pro- 
cedures, to  assist  in  the  interpretation  of  inventory  materials, 
and  to  evaluate  the  proposed  programs. 

At  appropriate  intervals  the  findings  and  recommendations  will 
also  be  reviev^ed  by  the  Mayor's  Recreation  Advisory  Committee, 
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VII.   HEALTH  AM}   RELATED  SERVICES 


GE?!ERAL  STATSriENT 


Boston  is  the  iiedical  headquarters  of  New  England,  Private 
medical  administrators  are  expanding  and  changing  their  con- 
cepts of  service  to  the  community.  The  Comnomvealth  also  is 
constructing  nev;  facilities  in  the  city,  and  undertaking  nev; 
programs  requiring  different  kinds  of  physical  accommodations. 
The  population  of  the  city  is  changing  in  conposition  with  its 
medical  needs, 

Heam/hile,  in  the  midst  of  these  nevj  facilities,  nev;  programs 
and  changing  needs,  the  health  services  provided  hy   the  city 
have  remained  essentially  the  same.   The  city's  health  problems 
and  the  admin ist ratio-:  of  the  Health  Departiient  were  last 
surveyed  in  1948,  and  fev;  changes  have  occurred  in  the  past 
decade. 

Action  for  Boston  Community  Development  will  undertake  a  two- 
year  study  of  the  public  and  private  progress  needed  to  meet 
the  city's  changing  health  needs.   Emphasis  will  be  placed  on 
raising  the  levels  of  service  in  the  areas  having  the  poorest 
health  record. 

The  Action  for  Boston  Community  Development  study  ivill  develop 
the  guideline  for  specific  health  progrsinis  and  services  to  be 
provided  by  the  City  of  Boston, 

The  Community  Renewal  Program  study  will  complenent  the  Action 
for  Boston  Community  Development  study  through  focussing  on  the 
facilities  required  to  meet  the  city's  health  programs.   It 
will  evaluate  the  existing  Health  Centers  and  other  health- 
related  facilities  in  light  of  the  oroposed  prograjras  to 
determine  what  modifications  are  needed.   It  v/ill  also  propose 
a  program  for  the  construction  of  nev;  health  facilities. 

This  study  of  health  facilities  is  important  for  continued 
progressive  change  in  several  v;ays : 

First,  the  health  needs  of  the  city's  residents  must 
be  met  if  the  neighborhoods  are  to  be  attractive  places 
in  which  to  live,  and  if  the  people  are  going  to  partici- 
pate actively  in  the  rehabilitation  of  their  neighborhoods, 
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Secondly,  several  existing  health  centers  are  under- 
utilized. Before  nev/  ones  are  constructed,  as  proposed 
in  the  City's  Capital  Improvement  Program,  their  role 
in  meeting  current  and  future  needs  should  be  evaluated. 

Proposed  Study 

The  Community  Renewal  Program  study  will  deal  only  vjith  facili- 
ties v/hich  provide  out-patient,  office  call,  or  referred 
services.   Insofar  as  some  of  these  facilities  are  also  con- 
cerned v;ith  recreation,  this  study  vjill  bear  close  relationship 
to  the  recreation  study  of  the  Community  Renev/al  Program.   The 
following  v;ill  be  evaluated  in  terns  of  programs  and  organiza- 
tional structure  offered  by  the  Action  for  Boston  Community 
Development  study: 

A.  Private  Out-Patient  Facilities 

Out-patient  medical  services  are  provided  to  the  city's 
residents  by  nonprofit  hospitals  and  private  clinics  as 
V7ell  as  by  public  institutions.   These  private  facilities 
v;ill  be  surveyed  to  (jeternine  their  capacity  to  meet 
future  health  needs,  specifically  in  terms  of: 

•  The  services  pt/ovided, 

•  The  number  and  residence  of  persons  served, 

•  Their  plans  for  the  future  in  terms  of  meeting 
out-patient  needs,  nevj   clinics,  or  programs 
planned,  etc, 

B,  Public  Out-Patient  Facilities 

Out-patient  services  are  available  also  at  City  Hospital 
in  the  South  End,  at  various  health  centers  throughout 
the  city,  and   through  the  local  public  school.   These 
public  facilities  will  be  analyzed  in  terms  of  their 
utilization  ( over-crov;ded,  underutilized),  the  kinds  of 
services  provided  in  terras  of  programs  proposed  by  the 
Action  for  Boston  Community  Development  study,  the  cost 
and  efficiency  of  operation,  etc.   The  location,  size, 
design,  and  equipment  requirements  of  these  out-patient 
facilities  will  be  reviev.'ed  in  terms  of  standards  of 
national  medical  societies. 
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C,   The  Health  Center *s  Role  in  the  Neighborhoods 

Office-call  and  referral  services  of  a  kind  essential  to 
a  family's  well-being,  but  not  v/ithin  the  "physical 
health"  definition,  are  rendered  by  both  private  and 
public  agencies.   One  purpose  of  this  study  i/ill  be  to 
determine  which  of  these  services,  as  proposed  by  Action 
for  Boston  Cormnunity  Development,  should  be  provided  in 
multiple-purpose  health  centers.   (Among  others,  legal 
aid,  day  care,  nevj  arrivals  reception,  emergency  care.) 

The  health  center,  as  a  multiple-purpose  vendor  of  social 
service,  occupies  a  place  in  a  community's  life  akin  to 
recreational  centers  but  different  from  schools,  fire 
and  police  services.   That  role  is  one  of  individual 
service  to  people  v/ho  seek  help  for  some  difficulty. 
It  will  Le  a  function  of  the  Action  for  Boston  Community 
Development  study  to  clarify  the  significance  of  that 
role  in  Boston,  to  contrast  it  vrxth   recreational  centers 
and  schools.   Once  done,  then  the  Community  Renewal 
Program  study  must  establish  criteria  for  locating  and 
siting  centers  and  standards  for  their  design, 

D •   Program  for  Health  Facilities 

A  program  for  the  modification  and/or  new  construction 
of  public  facilities  will  oe  recommended,  (Also,  the 
future  role  of  the  school  department  in  providing 
health  services  v/ill  be  suggested.)  Proposals  for  the 
further  development  of  private  facilities  ivill  also  be 
made.  The  study  will  indicate  the  priorities  and  cost 
in  accomplishing  the  program. 

The  study  v/ill  be  carried  out  through  a  contract  v/ith 
Action  for  Boston  Community  Development, 
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VIII.   MUrilCIPAL  HOUSE ICEEPING 


GENERAL  STATE^EMT 


Good  property  maintenance,  public  and  private,  is  a  key 
factor  in  the  city's  progressive  change.   Adequate  municipal 
services  and  v/ell-maintained  public  properties  stimulate 
high  standards  for  private  maintenance.   The  tv;o  combined  are 
a  support  to  rehabilitation,  the  production  of  new  housing, 
the  purchase  or  rent  of  existing  homes,  and  the  rental  or 
construction  of  commercial  quarters  or  factory  space. 

The  report  of  the  Boston  Ilunicipal  Research  Bureau, 
Improving  Our  rieighborhood,  A  Nevj  Approach  to  Code  Enforcement, 
1962,  recognized  the  problems  of  conserving  the  city's  older 
neighborhoods.   As  a  result  of  this  report,  the  Office  of 
Neighborhood  Improvement  was  established,  and  systematic  code 
enforcement  in  one  pilot  area  has  been  initiated. 

Many  problems  in  Municipal  Housekeeping  go  beyond  code 
enforcement,  however,  and  still  remain  to  be  tackled.   They 
are  problems  of  standards,  of  processes,  of  private  rights, 
and  duties  of  administration,  of  public  agencies,  and  of 
costs. 

The  purpose  of  this  Community  Renewal  Program  study  is  to 
determine  what  are  adequate  standards  for  public  and  private 
maintenance,  hov/  these  standards  can  be  maintained,  and 
what  nei7  ordinances,  programs,  procedures,  etc.,  are 
required.   Above  all,  the  purpose  of  this  study  is  to  suggest 
nevj  avenues  for  solution  of  this  age-old  urban  problem  of 
"somebody  else's  poor  housekeeping". 

Specifically,  the  study  will  focus  on: 

1,  Standards  (and  their  adequacy)  for  public  housekeeping 
and  maintenance,  with  special  attention  to  differentials 
due  to  varying  densities,  street  and  parking  patterns, 
income  and  social  characteristics,  housing  standards,  etc. 

2,  Techniques  for  implementing  these  standards,  including  a 
review  of  current  practices  and  equipment  now  used  and 
improvements  in  both. 


-  63  - 


3»   Standards  (and  their  adequacy)  for  private  naintenance 

as  reflected  in  various  codes  and  ordinances  (distinguish- 
ing betiveen  nininura  legal  requirements  and  objectives 
and  customs  in  different  neighborhoods), 

4,  A  revievj  of  oresent  code  enforcement  programs  and  recommenda- 
ticns  for  changes  vvhich.  vjill  contribute  to  effective 
neighborhood  naintenance, 

5,  Techniques  for  encouraging  voluntary  improvements  of 
private  property  maintenance  on  a  widespread  basis;  and 
other  nev.T  legal  or  organizational  tools  which  will  assist 
in  maintaining  private  property  (for  example,  a  private 
pay-ahead  scheme  for  periodic  house-painting), 

6,  Implications  of  proposed  standards  and  techniques  for  the 
design  of  streets,  street  furniture,  parks,  parking  lots, 
and  other  public  areas,  new  equipment,  etc, 

7,  Role  of  private  industry  in  providing  services. 

The  following  public  responsibilities  will  be  investigated  as 
part  of  this  study: 


(a 
(b 
(c 
(d 
(e 


Garbage  and  trash  collections. 

Street  cleaning, 

Snofj   removal. 

Rodent  control. 

Tree  planting  and  maintenance. 

Maintenance  of  public  lands,  public  buildings  and 

property  free  of  trash,  debris,  abandoned  cars,  etc. 


The  following  problems  related  to  code  enforcement  will  be 
reviewed : 

(a)  Garbage  storage, 

(b)  Maintenance  of  private  property  free  of  trash, 
debris,  abandoned  cars, 

(c)  Maintenance  of  private  buildings, 

(d)  Special  problem  areas  such  as  rail  lines,  expressvjay 
embankments,  etc, 

(e)  Air  pollution, 

(f)  Water  pollution. 
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This  study  will  outline  a  program  for  municipal  housekeeping 
which  will: 

1,  Indicate  the  requirements  for  implementing  the  proposed 
public  and  orivate  standards;  personnel,  financial, 
administrative,  equipment  requirements, 

2,  Recommend  procedures  for  processing  complaints,  coordinat- 
ing activities  of  various  city  departments,  stepping  up 
code  enforcements,  etc, 

3,  Suggest  new  codes,  legislation  or  other  "teeth"  needed 
to  maintain  standards. 

4,  Recommend  snecial  programs  -  clean-up  campaigns,  self- 
help  community  organizations,  etc,,  which  can  contribute 
to  effective  maintenance, 

5,  Recommend  specific  means  by  which  continuing  technical 
assistance  can  be  rendered  to  private  parties, 

6,  Recommend  adjustments  in  the  role  of  private  enterprise 
in  providing  municipal  housekeeping  services. 

The  study  will  be  undertaken  by  Boston  College  in  a  one-year 
period.   As  the  work  progresses,  reviews  will  be  held  with 
the  city's  Public  Works  Department,  Real  Property  Department, 
Health  Department,  Parks  and  Recreation  Department,  Fire 
Department,  Office  of  Neighborhood  Improvement;  with  appro- 
priate state  agencies,  and  with  private  groups  such  as  the 
Municipal  Research  Bureau,  Action  for  Boston  Community  Develop- 
ment, and  the  Mayor's  Clean-up  Committee;  and  state  and 
federal  agencies  concerned.   Field  surveys  will  be  made. 
Residents  of  various  neighborhoods  will  be  interviewed  and 
Tenderers  of  services  contacted.   Practices  of  other  cities 
will  be  checked.   Staff  provided  by  Boston  College  will 
include  a  person  experienced  in  public  administration,  and  a 
research  analyst.   Consultants  experienced  in  code  enforcement, 
public  health,  and  other  soecialized  fields  vjill  be  utilized 
on  a  per  diem  basis. 

This  study  on  Municipal  Housekeeping  will  have  bearing  on  a 
number  of  other  Community  Renewal  Program  studies:   Housing- 
Rehabilitation,  Jobs  and  Human  Resources,  Financing,   Close 
contact  with  these  studies  will  be  maintained. 
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In  the  event  that  fed-aral  funds  become  available,  or  are 
presently  being  used  to  carry  out  one  or  more  aspects  of  this 
study  (e.g.,  air  pollution),  these  aspects  v;ill  be  deleted 
from  this  study. 
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IXo   PARKING 


GEMERAL  STATEMENT 


Renewing  the  city  is  a  process  of  adapting  it  to  contemporary 
requirementSo   Boston  is  singularly  obsolete  with  respect  to 
its  adaptation  to  the  automobile,   On-street  parking  is 
practiced  in  almost  all  residential  neighborhoods,  impeding 
street  cleaning,  snovj  removal,  and  other  municipal  housekeeping 
services.   In  business  areas  the  dearth  and  maldistribution 
of  Darking  spaces  leads  to  double-parking  and  illegal  parking, 
causing  further  congestion,   Boston's  obsolescence  and  blight 
cannot  be  remedied  without  a  sound  program  for  the  imorovement 
of  parking. 

The  purpose  of  this  oronosed  Community  Renevjal  Program  study 
is  to  define  the  parking  needs  of  the  City  of  Boston  covering 
both  the  residential  areas,  vjhich  are  one  terminal  of  nearly 
all  trips,  and  the  business  and  industrial  areas,  vjhich  are 
the  other  terminal  of  most  trips,   A  very  important  segment 
of  the  proposed  Community  Renewal  Program  study  vjill  be 
determination  of  possible  and  practical  means  of  providing 
necessary  Darking  for  the  several  different  kinds  of  terminal 
areas  described  belowe   Underlying  the  need  for  knowledge  of 
the  magnitude  of  this  problem,  and  the  means  of  solving  it,  is 
the  fact  that  there  are  few  things  more  frustrating  to  proper 
development  and  use  of  any  area  of  the  city  than  inadequate 
parking,  hazardous  to  pedestrians  or  noxious  to  the  eye. 
Older  residential  districts  are  particularly  deficient  in  this 
regard. 

The  Eastern  Massachusetts  Regional  Planning  project  has 
developed  transportation  needs  of  Boston  and  the  metropolitan 
area  through  its  origin  and  destination  studies  and  other 
studieso   It  vjill  provide,  on  a  broad  zonal  basis,  -^otal 
demand  figures  which  can  be  translated  into  general  parking 
needs.   It  viill    not.  however,  deal  with  the  amount  of  parking 
required,  the  administrative  problems  of  parking,  nor  will  it 
address  itself  to  the  basic  principles  of  establishing 
adequate  parking  areas  pronerly  connected  physically  to  the 
street  system.   These  aspects  are  to  be  the  main  object  of 
this  pronosed  Community  Reneival  Program  study.   (The  Community 
Renexval  study  will  not  select  specific  sites  for  parking  areas,) 
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The  study  will  develop  the  following  principles,  standards, 
and  programs: 

A»   For  Residential  Areas 

1,   Quantitative  standards  for  residential  off-street 
and  on-street  oarking,  both  for  new  housing  and 
rehabilitated  housing  aporopriate  for  various  areas 
of  the  city. 

2«  Standards  of  design,  location  and  layout  of  various 
types  for  typical  situations ^  which  can  be  exoected 
to  be  reoetitive  throughout  the  residential  areaSo 

3.   Administrative  and  economic  means  of  oroviding  such 
parking,  including  private  corDorations,  public 
action,  free  or  metered,  night  parking  bans,  etc. 

B,  For  Commercial  Areas 

1.  The  general  magnitude  of  parking  required  to  serve 
areas  of  the  city  in  various  uses  and  density  - 
downtovjn,  local  shopping  centers,  etc, 

2.  Standards  of  design  and  location  in  typical  situations, 
particularly  with  respect  to  connections  to  the  major 
transportation  system. 

3.  Nature  of  organization,  financing  and  administration 
entering  into  the  provision  of  such  parking  and  its 
operation. 

4.  General  policy  considerations  concerning  what  agencies, 
private  or  public,  should  provide  oarking,  and  what 
types  of  facilities  should  be  used, 

C.  For  Institutional  Areas 

1.  Parking  standards  for  various  types  of  public  and 
private  institutions  in  the  major  institutional 
areas  in  the  city,  including  open  or  garage, 
location,  and  relation  to  other  uses  and  facilities, 

2.  Policies,  with  respect  to  public  participation  in  the 
provision  of  parking  for  institutions. 


-  68 


D,  For  OverxAll  Control  of  Park.ing  Activities 

1,  Questions  of  rate  regulatiorij  distribution  of  kinds 
of  spaces,  enforcement  of  narking  regulations,  and 
other  parking  development  controls  will  be  considered, 

2,  A  program  vill  be  formulated  indicating  the  amount 
of  public  and  private  parking  to  be  provided,  the 
time  sequence,  cost,  and  proposed  method  of  financing, 

3,  The  anticipated  impact  of  this  program  on  other 
modes  of  transportation  and  on  development  goals 
will  be  stated. 

During  the  course  of  this  Community  Renewal  Program  study 
it  ivill  be  necessary  to  cooperate  with  the  Real  Property  De- 
partment, which  is  the  public  parking  agency  for  the  City  of 
Boston;  the  Traffic  and  Parking  Commission  which,  among  other 
things,  is  charged  v;ith  detailed  study  of  specific  parking 
locations;  the  City  '^ublic  li'orks  Department,  v;hose  street  and 
highway  work  relates  to  parking  matters |  and  the  Boston 
Regional  Planning  Project,, 

It  is  proposed  that  this  study  be  undertaken  primarily  under 
direct  staff  supervision  cf  the  Transportation  Division  of  the 
Boston  Redevelopment  Authority,   It  will  require  assignment 
of  approximately  one  and  one-half  persons  during  the  one^-year 
study  period  fcr  an  estimated  staff  cost  of  $20,000o   This 
staff  will  analyze  whatever  data  is  collected  or  is  available, 
?,nd  will  investigate  legal  and  economic  questionsc. 

Consultation  xvill  be  required  for  the  collection  of  specific 
field  d'jta  concerning  present  practices  and  the  existing  over- 
all magnitude  of  the  problem.   Legal  and  economic  consultation 
may  also  be  needed,,   IJhere  applicable,  the  study  methods  set 
forth  in  the  procedure  manuals  of  the  National  Com.mittee  on 
Urban  Transportation  will  be  followedo   Data  collected  in  the 
course  of  the  study  will  be  assembled  and  stored  in  such 
fashion  that  it  can  be  updated  in  the  future  and  can  be  re- 
analyzed for  specific  parking  projects  as  they  arise. 
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X.   STREET  SUFFICIE^X:Y.  CLAoSIFICPiTlON  AriP  STAM)ARDS 


GENERAL  STATEr-ErJT 


There  is  good  evidence  that  one  of  the  causes  of  blight  is 
the  use  nf  streets  for  purposes  for  which  they  were  net  de- 
signed; for  example,  large  volumes  of  truck  traffic  en 
shopping  streets  (P^assachusetts  Avenue)  or  truck  traffic  on 
residential  streets  (South  Boston),   Streets  in  poor  repair, 
hazardous  intersections,  and  congestion  are  other  contributing 
causes  to  the  deterioration  of  areas  in  the  city.   It  is  the 
purpose  of  this  Street  Sufficiency  study  in  the  Community 
Renewal  Program  to  formulate  a  program  to  remove  these 
conditions  on  a  systematic  and  city-ivids  basis » 

Beyond  this,  there  is  a  need  to  adjust  the  city's  street 
pattern  to  the  expressivays  and  other  tran3po::cation  faciliti'^s 
now  under  construction  or  planning,   A  plan  needs  to  be  made 
for  the  allocation  of  potential  traffic  to  certain  routes  so 
that  other  areas  and  streets  in  tlie  city  v.'ill  remain  protected 
and  stable,  and  so  that  the  program  for  street  vridening  and 
improvement  can  proceed  on  a  solid  fcundaticnc. 

Basically,  the  rjork  to  b:;  undertaken  in  the  Community  Renewal 
Program  ivill  consist  of  a  classification  and  assessment  of  the 
existing  condition  and  utilization  of  stroetr  in  the  city, 
proposed  standards  for  their  reconstruction,  and  an  annual 
program  for  their  improvement  until  1975,   The  classification 
and  sufficiency  data  are  essential  to  eiiable  the  city  to 
properly  evaluate  street  improvements  and  maintenance  needs, 
and  to  DiOgram  such  activities  in  relation  to  renewal  actions 
and  anticipated  changes  in  land  uses  and  in  the  major  trans- 
portation netvjorkc   Once  established,  such  data  can  be 
continually  updated  and  alvjays  available  for  analysis  and  in- 
clusion into  renewal  projects  and  other  improvement  programs 4, 
The  standards  which  vjill  be  developed  will  include  not  only 
standards  for  the  safe  and  efficient  movement  of  vehicular 
traffic  in  accord  ivith  the  planned  function  of  the  street,  but 
also  standards  for  treatment,  development  and  landscaping,  and 
the  visual  aspects  of  control,  alignment  and  appurtenances 
which  have  an  effect  upon  the  integration  of  the  street  into  the 
overall  design  and  nature  of  the  area  v;hich  it  serves. 
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There  is  now  underway  a  federally  financed  Eastern  Massa- 
chusetts Regional  Planning  Project  v;hich  vdll  develop  the 
basic  highway  and  thoroughfare  plan  for  the  entire  region 
including  the  city.   This  plan  v;ill  deal  v;ith  major  traffic 
volur.es  and  overall  arterial  and  expressway  systems  in  the 
city.   Primarily,  it  v/ill  indicate  the  need  for  new  major 
construction  and/or  traffic  control  and  regulation  of  such 
systems o   This  Community  Renewal  Program  study  will 
incorporate  the  data  and  olans  of  the  Eastern  Massachusetts 
Regional  Planning  Project  for  the  major  transportation 
elements  of  the  city.   Furthermore,  this  study  proposed  for 
the  Community  Renev;al  Program  will  supplement  the  Eastern 
Massachusetts  Regional  Planning  Project  by  providing  the 
basis  for  estimating  needs  on  those  portions  of  the  street 
system  vjhich  serve  the  major  arterial  systemo   Without 
duplicating  data  collection  efforts  of  the  Regional  Planning 
Project,  it  xvill  De  necessary  nevertheless  to  undertake 
considerable  data  collection  on  land  service  streets  which 
constitute  the  greatest  portion  of  the  total  mileage  of  the 
city  street  system,  and  vjhich  cannot  otherwise  be  properly 
evaluated. 

Significant  quantities  of  field  data  necessary  to  this  study 
have  or  v;ill  also  have  been  collated  through  General  Neigh- 
borhood Renevral  Plan  studies  and  Renevjal  Projects,   In  those 
cases,  it  will  be  necessary  simply  to  arrange  the  information 
in  standard  city  wide  format.   New  data  will  be  obtained 
only  for  those  streets  and  areas  not  included  in  already 
comnleted  studies o 

This  proposed  Community  Renewal  Program  study  will  develop 
the  follovjing  information: 

(a)  The  proper  classification  of  every  street  in  the  city 
on  the  basis  of  the  service  it  provides  and  its 
utilization, 

(b)  The  structural,  accident  and  traffic  volume  conditions 
on  each  street  in  the  city  as  they  relate  to  its 
ability  to  perform  its  function, 

(c)  The  expected  changes  in  the  function  of  various  streets 
in  the  city  as  they  viill  be  affected  by  circulation 
plans  developed  in  the  E  astern  Massachusetts  Regional 
Planning  Project^  by  land  use  plans  developed  by  the 
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Boston  Redevelopinent  Authority,  or  by  other  prospective 
changes  in  the  city.   This  phase  will  result  in  an 
affirmative  plan  for  the  use  of  various  streets,  in 
particular  those  to  be  used  as  the  primary  truck  routes 
and  those  intended  to  carry  public  transportation 
vehicles, 

(d)  Standards  of  functional  design  and  visual  treatment 
necessary  and  oroper  for  the  various  street  classifica- 
tions, and  the  extent  to  which  the  existing  streets  in 
the  system  are  sufficient  or  insufficient  with  respect 
to  the  standards. 

(e)  Changes  in  methods  and  techniques  of  financing  and 
administration  of  the  street  system  that  are  desirable 
and  necessary,  including  any  needed  legislative  action, 

(f)  Program:   Magnitude,  sequence,  and  costs-f or-street 
improvements  to  1975. 

Study  work  will  be  coordinated  with  the  Eastern  Massachusetts 
Planning  "Project,  Metropolitan  District  Commission,  and  will 
be  done  in  oarticipation  with  the  Poston  Public  'Works 
Department,   All  studies  relating  to  General  Neighborhood 
Renewal  ^lan  and  renewal  projects  Treviously  conducted  by 
staff  or  consultants  for  the  Boston  Redevelopment  Authority 
will  also  be  coordinated. 

The  study  ivill  be  conducted  under  the  direct  staff  supervision 
of  the  Transportation  Division  of  the  Boston  Redevelopment 
Authority,  aided  by  the  design  planning  staff  in  respect  to 
treatment  and  integration  of  streets  into  the  area  of  service. 
Staff  requirements  are  estimated  to  be  approximately  one 
full-time  chief  planner  from  the  Transportation  Division  and 
one  half-time  principal  designer  from  design  planning  during 
the  one-year  study  period  for  a  cost  of  approximately 
$15,000,   The  major  data  collection  oortions  of  the  study 
will  be  conducted  by  consultants. 

Consultant  activity  will  consist  of  data  collection,  following 
generally  the  orocedure  manuals  of  the  National  Commission  on 
Urban  Transportation  with  respect  to  "Inventory  of  the 
Physical  Street  System"  and  "Standards  for  Street  Facilities" 
whenever  applicable.   Additional  consultation  on  the  proper 
treatment  and  integration  into  land  service  areas  will  be 
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required.   Legal  aid  in  the  analysis  of  adninistrative, 
financing  and  legal  matters  concerning  the  street  system 
will  also  be  necessary. 


I 


XI.   UTILITIES 


GENEI^IL  STATEMENT 


Boston  is  an  old  city,  and  one  of  tha  oldest  city  systems 
still  in  use  is  its  combined  (sanitary  and  storm)  sevjer 
system.   In  this  century  the  main  sewer  and  storm  interceptors 
of  the  city  have  been  operated  by  the  Metropolitan  District 
Commission,   Service  and  trunk  lines  are  still  under  the 
care  of  the  city,  however.   The  condition  of  many  of  these 
lines  is  not  known.   Most  of  the  100-year  old  lines  have 
never  been  inspected,  and  the  only  time  the  city  discovers 
their  condition  is  when  one  collapses  and  creates  a  major 
expenditure. 

Previous  Studies 

1963   VJater,  sewer  and  storm  drainage,  police  and  fire 

communications  systems  for  the  General  Neighborhood 
Renewal  :^lan  areas  (excluding  Downtovm  North  and 
Charlestown) :   These  studies  are  in  progress  by 
Charles  A,  Maguire  and  Associates;  they  are  investigat- 
ing existing  conditions  and  will  make  recommendations 
for  the  imorovement  of  these  systems, 

1962   Water,  sewer  and  storm  drainage,  police  and  fire 
communication  systems  for  the  Charlestown  General 
Neighborhood  Renewal  Plan  area:   Engineering  studies 
carried  out  by  whitman  and  Howard  and  Edwards  and 
Kelsey, 

1961   Water,  sewer  and  storm  drainage,  police  and  fire 

communication  systems  for  the  Doivntown  North  area: 
Engineering  studies  carried  out  under  contract  v/ith 
I,  M.  Pei  Associates. 

Proposed  Study 

The  purpose  of  this  study  is  to  provide  an  evaluation  of  the 
city's  major  network  of  public  utility  systems  (water,  sev/er, 
fire  and  police  communication)  on  v<7hich  the  programing  of 
improvements  and , capital  expenditures  can  be  basede   Expendi- 
tures for  these  utility  improvements  may  constitute  large 


-  74  - 


I 


demand  on  the  city's  total  resources*,  thr,3  it  is  important 
that  their  magnitude  and  priority  be  knoivn  in  order  to  fit 
then  prooerly  into  ■^'■.^  c".-".y  =  s  overall  p-:c.gram<.   The  study 
will  be  coordinated  with  earlier  vjork  accomplished  for  the 
General  Neighborhood  Rencv;al  Plan  areas. 

Scope  of  Study 

1,  Arterial  Water  System 

(a)  An  inventory  and  investigation  v;ill  oe  made  of 
existing  arterial  lines,  generally  24  inches  or 
larger;  all  high  oressure  fire  services  lines; 
all  pumping  stations;  all  syphons,  reservoirs 
and  storage  facilities  of  the  City  of  Boston, 
The  study  will  include  information  regarding 
the  size,  materials  and  location  of  the 
facilities;  capacities  and  physical  condition 
I'/ill  be  determined  from  available  data  and 
field  surveys, 

(b)  An  analysis  and  orojection  v/ill  oe  made  of  the 
past  and  future  consumption  of  water  in  relation 
to  the  capacity  of  the  major  arterial  lines 
described  in  (a)  c>bove» 

(c)  Recommendations,  based  on  the  data  obtained  above, 
and  on  land  use  studies  prepared  by  the  Boston 
Redevelopment  Authority,  will  be  made  for  the 
improvement  of  the  system.   Approximate  costs 

and  timing  of  these  improvements  will  De 
determined, 

2,  Arterial  Sevjer  and  Storm  Drainage 

(a)  An  inventory  and  investigation  will  be  made  of 
existing  truck  mains  and  interceptors,  generally 
limited  to  48  inches  or  larger;  all  pumping 
stations  and  the  approximate  location  of  manholes 
serving  the  above  described  lines.   Capacities 
and  physical  condition  vjill  be  determined  from 
available  data  and  field  surveys, 

(b)  An  inventory  and  investigation  will  be  made  of 
the  city's  tide  gates  not  studied  in  other  recent 
investigations.   Their  operating  condition,  and 
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their  effect  en  stream  and  harbor  pollution  v.'ill 
be  determined , 

(c)   Recommendations,  based  on  the  data  above  and  on 

land  use  studies  prepared  by  the  Boston  Redevelop- 
ment Authority,  will  be  made  for  the  improvement 
of  the  system..   Approximate  costs  and  timing  of 
these  improvements  will  be  determined. 

3,   Police  and  Fire  Communication 

(a)  An  inventory  and  investigation  will  be  made  of  all 
police  and  fire  communication  lines,  including 
installation  of  power  sources  and  switching 
terminals, 

(b)  An  investigation  into  types  of  police  and  fire 
communications  used  elsewhere  will  be  made  to 
determine  whether  or  not  they  are  appropriate 
and  feasible  for  Boston, 

(c;   Recommendations,  based  on  the  data  above  and  on 

land  use  studies  prepared  by  the  Boston  Redevelop- 
ment Authority,  v;ill  be  made  for  the  improvement 
of  the  system,,   ^T^pproximate  costs  and  timing  of 
these  improvements  vjill  be  determined. 

The  study  v.-ill  be  done  by  a  qualified  engineering  consultant 
and  in  cooperation  v;ith  the  Public  ''orks,  Police,  and 
Fire  Departments-   The  amount  of  the  consultant  contract 
is  based  on  costs  experience  gained  in  the  General  Neigh- 
borhood Renev^al  Plan  and  project  areas  n 
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XII.   PROGRAM  FOR  HISTORICAL  CONSERVATION 


GENERAL  STATEMENT 


Boston  abounds  in  buildings  and  areas  which  have  historical 
or  special  value.   Many  of  these  historic  sites  are  of 
national  importance  connected  with  significant  events  in  the 
birth  of  the  United  States.   A  "Freedom  Trail"  linking  these 
sites  in  central  Boston  has  been  established  and  is  a  popular 
tourist  attraction. 

As  an  old  city,  Boston  also  has  buildings  and  areas  v;hich  are 
significant,  not  because  of  historical  events,  but  because 
they  represent  periods  in  the  country's  architectural  and 
social  develonment ,   The  identification  and  evaluation  of 
these  buildings  and  areas  can  add  a  dimension  to  and  vastly 
enrich  the  meaning  of  renev;al  actions  taken  today. 

Retaining  the  flavor  of  the  old  Boston  for  the  future  through 
the  judicious  retention  and  rehabilitation  of  significant 
features  of  the  city's  oast  has  been  one  of  the  important  goals 
of  the  Development  Program  from  its  inceptiono   In  1961,  the 
Mayor  formed  the  Boston  Historical  Conservation  Committee, 
This  Committee  has  undertaken  to  identify  the  historic 
buildings  in  the  city  which  should  be  oreserved.   So  far,  the 
Committee  has  v/orked  primarily  in  priority  renewal  areas  be- 
cavise  of  the  urgency  of  identifying  significant  landmarks  in 
them,   A  survey  of  historically-significant  buildings  through- 
out the  city  is  also  underway  and  will  be  completed  in  the 
fall  of  1963. 

The  purpose  of  the  historical  conservation  study  in  the 
Community  Renevral  Program  is  to  develop  a  program  of  activities, 
integrated  with  the  city's  renewal  orogram,  for  the  revitali- 
zation  and  conservation  of  historic  buildings  throughout  the 
city.   The  objective  of  such  a  program  is  to  bring  Boston's 
rich  history  into  active  and  apnropriate  use  today. 

The  full  content  of  this  program  ivill  be  formulated  in  the 
Community  Renewal  Programo   It  'vill  consist,.  am.ong  ether 
things,  of  the  following  activities: 
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I ,  Selection  and  Evalxiation  of  Buildings ,  Landmarks,  and 
Areas  of  Historic  or  Special  Val'vie  Throughout  the  City 

This  inventory  must  be  based  on  the  purooses  for  v;hich 
it  is  to  be  used,  described  below  in  11,  III,  and  IV«, 

The  identification  of  this  inventory  is  substantially 
comolete  nox-;„   Chariest  own,  Dov:ntov;n  North,  Downtown, 
and  South  End  have  been  surveyed  in  considerable  depth; 
the  other  areas  of  the  city  have  been  surveyed  cursorily 
and  some  additional  field  work  will  be  required  to 
select  areas  which  merit  special  attention.   The 
criteria  on  which  these  surveys  have  been  based  must 
also  be  spelled  out. 

More  important;  hovjex'er,  this  inventory  must  be  put 
into  a  format  ivhich  can  serve  a  variety  of  purposes. 
Text,  photographs,  slides  and  possible  movie  film  should 
be  available  for  the  structures  and  areas  in  the 
inventory.   Further  research  and  evaluation  may  also 
be  required  to  make  the  inventory  usefulo 

The  first  ohase  of  the  historical  conservation  study 

will  also  result  in  an  exhaustive  annotated  bibliograohy 

of  the  resources  avcllable  on  the  architectural  and 

physical  history  of   Boston,,   Much  vrork  in  this  area 

has  already  been  done  by  many  different  groups  over 

many  years;  this  past  work  will  be  taken  into  account 
in  this  study, 

II ,  Advice  on  Rehabilitation 

One  of  the  goals  in  rehabilitation  is  to  retain  or 
restore  the  integrity  of  the  original  structure  for 
aporopriate  current  uses.   This  study  in  historical 
conservation  ivill  develop  guidelines  for  the  rehabili- 
tation of  various  residential  structure  types.   Through 
pictures  and  sketches  the  original  forms  will  be 
illustrated,  and  schemes  for  the  rehabilitation  will 
be  nreoared  for  the  interior  and  exterior  of  structural 
prototypesa   Historical  knowledge  v/ill  also  be  brought 
to  bear  uoon  the  redesigning  of  vjhole  blocks  or  streets 
in  selected  areas  of  the  city,  v;ith  a  vie';v  to  retaining 
the  historical  dignity  while  adanting  the  neighborhood 
for  current  life.   Areas  of  the  city  vrhich  especially 
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merit  rehabilitation  from  the  viewpoint  of  historical 
conservation  will  be  indicated^ 

Consideration  v;ill  also  be  given  to  the  conditions  under 
v;hich  moving  historical  structures  to  new  sites  is 
desirable. 

This  Dhase  of  this  study  will  be  coordinated  with  the 
Community  Renewal  Program  study  on  rehabilitation. 

Ill c   Promotion  of  Economic  Uses 

The  nost  serious  obstacle  to  historic  conservation  is 
the  obsolescence  of  old  structures  and  areas  in  terms 
of  economically  productive  activities.   And  the  most 
important  task  of  the  historic  conservation  study  is 
to  find,  stimulate,  organize  and  promote  economic 
activity  vjhich  ivill  maintain  the  old  areas. 

Often  historic  research  uncovers  institutions  or 
individuals  vjho  have  ties  to  particular  structures; 
e.go,  the  founder  of  Colby  College,  Maine,  was  born 
in  an  old  house  in  Charlestown,  or  the  printer's  union 
has  an  interest  in  Eon  Franklin's  haunts.   These  ties 
can  be  m.obilized  to  restore  and  maintain  historic 
structures  and  put  them  to  active  use.   In  other  parts 
Ox  the  city,  like  the  Back  Bay,  the  economic  utility 
of  existing  structures  requires  broader  analyses  from 
a  real  estate  as  ivell  as  historic  standoointa   Proper 
presentation  and  promotion  of  historic  buildings  and 
areas  can  turn  them  into  prestige  locations  for 
suitable  activities. 

This  aspect  of  the  study  xvill  consist  of  identifying 
the  types  and  specific  structures  which  are  threatened 
en  economic  grounds,  and  finding,  through  personal  dis- 
cussion and  other  entrepreneurial  activity,  potential 
economic  uses  for  them.   The  legal  aspects  of  historical 
conservation  will  also  be  reviewed,  esoecially  v/ith 
respect  to  potential  legal  controls  over  structures 
not  in  "historical  districts", 

IV,    Education  for  Local  Pride  and  Civic  Axyareness 

Historical  material  usually  arouses  great  interest 
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among  the  residents  of  Boston,   It  stimulates  local 
pride,  strengthens  neighborhood  identity,  and,  from 
the  standpoint  of  the  Development  Program,  it  assures 
the  citizens  that  the  Progrira  is  concerned  about  the 
continuity  of  the  city  in  time. 

The  inventory  developed  as  part  of  this  study  can  be 
utilized  in  a  nunber  of  ways  for  public  information. 
It  can  be  organized  into  ^valking  tours  for  tourists, 
or  presented  in  lecture  form  to  civic  groups  or 
libraries  or  schools.   The  historical  conservation 
study  will  organize  several  public  presentations  in 
the  form  of  tours,  lectures,  brochures,  or  possibly 
articles  for  local  or  national  publication. 

The  study  vrill  be  closely  related  to  the  Boston 
Historical  Conservation  Committee  v;hich  will  review 
the  methods  and  products  of  this  study»   The  many  local 
historical  associations,  as  v/ell  as  national  associa- 
tions like  the  National  Trust  for  Historic  Preservation, 
will  also  be  contacted  for  advice  and  resources  as 
aporopriate. 

The  study  will  be  carried  out  by  the  staff  of  the 
Boston  Redevelopment  Aiithorityo   Consulting  services 
will  direct  and  supolement  staff  offortSo   This 
Historical  Conservation  study  v;ill  collaborate  with  the 
Housing  (rehabilitation)  and  the  Economic  Change 
(tourism)  studies  in  the  Community  Renewal  Program  in 
areas  of  mutual  concern. 
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XIII-   SURVEYS  "  LAND  USE  AND  CONDITION 


GENERAL  STATEMENT 


It  is  proposed  in  the  Community  Reneival  Program  to  prepare 
city-wide  data  and  maps  of  land  use  and  building  condition. 
This  is  essential  for  programing  rehabilitation,  new  housing, 
and  economic  activity^ 

Much  basic  information  essential  to  city-wide  rene'.val  has 
been  gathered  recently  in  the  ten  General  Neighborhood  Renewal 
Plan  areas e   For  them,  building  condition  and  land  use 
surveys  have  been  completed  and  mapped. 

However,  for  the  Improvement  Areas,  with  the  exception  of 
Dorchester,  no  surveys  have  been  made  by  the  Boston  Redevelop- 
ment Authority^   The  last  land  use  survey  of  these  areas  was 
made  in  the  late  1950' s  by  the  Boston  City  Planning  Department, 
These  have  not  been  mapped  in  a  uniform  format j  and  they  are 
not  sufficiently  current  or  detailed  for  renevjal  programing 
purposes. 

Proposed  Study 

Part  I,     La~d  Use 

Survey  data  of  interest  for  the  Community  Renewal 
Program  which  is  available  from  agencies  other 
than  the  Boston  Redevelopm.ent  Authority  will  be 
collectedo   In  particular,  the  land  use  surveys 
and  studies,  vjhich  have  been  initiated  recently 
by  the  Eastern  Massachusetts  Regional  Planning 
Project,  will  be  utilized  and  combined  with 
those  already  in  the  possession  of  the  Boston 
Redevelopment  Authority.   Any  gaps  in  the  land 
use  information  vjill  be  filled  by  field  surveys. 

It  is  anticipated  that  field  work  vjill  be  rs- 
qixired  to  supplement  Eastern  Massachusetts 
Regional  Planning  Project  land  use  data  in  all 
the  Improvement  Areas  except  Dorchester, 
Information  will  be  gathered  and  tabulated  on  a 
parcel  and  block  basis.   An  inventory  of  vacant 
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unutilized,  and  tax  title  land  and  facilities 
will  be  included.   If  bas-3  maps  with  parcel  lines 
become  available,  they  '.vill  be  used  for  mapping 
the  land  use  data;  otherwise,  existing  base  maps 
at  four  hundred  feet  to  the  inch  shcr/ing  blocks 
will  be  used,   A  generalized  city-wide  existing 
land  use  map  will  also  be  prepared,  both  for 
display  purposes  and  for  reproduction. 

The  field  work,  tabulating  and  any  mapping  will 
be  done  through  a  consulting  contracts   Boston 
Redevelopment  Authority  staff  will  supervise  and 
will  make  spot  checks  to  ensure  accuracy. 

Part  II o    Building  Condition 

Comparatively  little  work  is  needed  to  corr.plete 
the  study  of  building  conditions  in  the  city, 
since  the  surveys  of  the  areas  which  are  knov;n 
to  be  more  severely  blighted  than  the  rest  have 
been  finished,   What  remains  to  be  done  is  to 
identify  dispersed,  small  pockets  of  blight 
which  may  exist  in  the  Improvement  Areas,  and 
to  prepare  a  city-wide  map  v-rhich  provides  a 
context  for  evaluating  particular  areas.   The 
first  step  tov^ard  this  end  vv?ill  be  the  collection 
and  recording  of  information  gathered  previously 
by  the  Boston  Redevelopment  Authority  and  other 
agencies,  particularly  napping  of  the  data  on 
building  conditions  in  the  1960  United  States 
Census e   This  information  will  be  recorded  on  a 
block  basis  for  the  city  as  a  whole,  and  on  a 
census  tract  basis  for  the  metropolitan  area. 

Field  vjork  will  be  required  to  supplement 
available  information  on  condition,  especially 
for  non-residential  areas  of  the  city  outside  of 
the  Downtovjn  areao   Evaluation  of  the  condition 
of  industrial  and  commercial  facilities  will  be 
based  in  part  on  the  potential  re-use  of  these 
areas.   For  this  part  of  the  study,  the  findings 
of  the  Economic  Change  Study  xvill  be  invaluable. 

Part  III,   Analysis  of  Vacant  and  Unutilized  Land 

The  inventory  of  vacant  and  unutilized  and  tax 
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titls  land  co;:ipiled  •..inc'xr  ParS;  v  will  be  analyzed 
in  terms  o::  o-.vncrship,  zoning,  tcpogranhy, 
availabi.lity J  size  o;C  parcel,  etc.   The  best 
utilization  vvill  be  determined  in  the  light  of 
proposed  surrounding  development „   This  analysis 
v.'ill  be  carried  out  by  Boston.  Redevelopment 
Authority  staffe 


Part  IV»    Continuing  Surveys 


A  method  will  be  developed  and  prooosed  for 
recording  the  data  to  be  obtained  in  Parts  I, 
II,  and  III  above  in  such  a  way  as  to  update 
it  regularly  and  to  revise  maps  accordinglyo 
This  proposal  will  take  into  account  procedures 
described  in  "Profile  of  Neighborhood  Change". 
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XIV,   FINANCING  THE  PROGRAM 


GENERAL  STATEMENT 


Purpose  of  Study 

The  financing  study  is  intended  to  examine  the  short  and  long- 
range  impact  of  the  Development  Program  and  the  recommenda- 
tions of  Community  Renewal  Program  studies  on  the  public  and 
private  finances  of  the  city, 

A  determination  vjill  be  made  of  the  demand  which  progressive 
change  will  put  on  the  city  government's  fiscal  resources, 
its  manpower,  and  its  administrative  structure.   Ways  and 
means  of  meeting  the  demand  within  appropriate  time  periods 
will  be  recommended,  and  the  return  to  the  city  from  growth 
will  be  compared  with  costs. 

An  estimate  will  be  made  of  the  call  which  Drogressive  change 
will  make  on  private  markets,  corporate  investment,  and 
voluntary  agencies'  resources c   ways  and  means  of  responding 
to  this  call  ivithin  appropriate  time  v;ill  be  offered. 

The  thrust  of  the  study  is  twofold: 

1,  Toward  a  comprehensive  summary  of  impact,  interaction 
and  return, 

2,  Tovjard  an  imaginative  approach  to  the  discovery  and  use 
of  all  possible  resources  to  accomplish  objectives. 

Information  and  Methods 


The  study  will  commence  with  examination  of  the  city's  fiscal 
resources,  as  administrative  processes,  and  the  private 
sector's  financial  and  investment  structure.   Out  of  this 
analysis  ivill  come  data  and  questions  bearing  on  other 
Community  Renevjal  Program  studies-caveats,  analytical  tools, 
questions  to  be  resolved. 

As  each  Community  Renewal  Program  study  is  completed,  its 
recommendations  vvill  be  fed  into  the  financing  study  hopper. 
Economic  change  proposals,  housing  recommendations, 
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improvements  in  public  services  —  each  of  these  studies  ivill 
have  its  financial  truths  vvhich  must  be  adjusted  to  each 
other  in  terms  of  vjhat  can  bo  done  in  the  next  decade. 

The  General  Plan,  the  city's  annual  development  orograms, 
specific  urban  renewal  plans,  the  Capital  Imorovements  Pro- 
gram 1963-1975,  the  workable  nrogram — these  and  their 
implications  are  further  statements  of  change  which  must  be 
reconciled  within  the  Community  Renewal  Program  in  terms  of 
requirements  on  and  return  to  the  city  and  to  private 
investors.   The  Redevelopment  Authority's  Handbook  of  Revenue 
Sources,  summarizing  available  revenues  for  particular  public 
programs  applying  to  the  city,  will  be  a  stepping  off  point 
for  a  methodical  analysis  of  all  possible  sources  of  help. 
Also  other  pertinent  research  and  records,  such  as  those  of 
the  Assessing  Department  and  the  City's  Collector-Treasurer, 
will  be  surveyed. 

Estimates  of  future  costs  and  revenue  sources  v;ill  be  based 
both  on  a  regression  analysis  of  trends  to  1975  from  the  base 
period  1951-1963  and  on  an  analysis  which  relates  these 
trends  to  population  served,  income  of  population,  employment 
in  city,  impact  of  Developm.ent  Program,  etc*   Discussions 
with  nertinent  officials  and  the  detailed  knowledge  of  public 
and  private  finances  held  by  the  study  staff  v;ill  be  used  to 
modify  projections  of  base  period  datao 

1 •  Analysis  and  Projection  of  Levels  of  City  Services 

General  analysis  will  be  made  of  the  range  of  services 
nov;  provided  by  the  city  government,  the  importance  of 
each  in  the  operating  budget,  and  the  costs  to  the 
individual  citizen-taxpayer  expressed  in  tax  rate  or 
per  capita  figures  for  broad  categories.   Changing 
trends  in  these  will  be  outlined  and  comparisons  with 
other  cities  madeo   On  the  basis  of  recommendations  of 
other  Community  Renewal  Progratn  studies,  other  city 
studies,  and  other  Development  Program  statements,  a 
summary  synthesis  will  be  made  of  the  future  realignment 
of  these  services: 

^   The  re-allocation  of  functions  among  city  agencies 
on  a  logical  basis  for  operating  economy  and 
efficiency. 
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,   Reduction  or  elimination  of  outmooeci,  unnecessary 
or  duplicatory  services, 

o   Impact  of  nev;  oublic  and  nrivate  investment  on 
existing  operaticns. 

Justified  transfers  of  functions  to  other 
governmental  jurisdictions. 

Suggestions  vjill  be  made  of  how  to  accomplish  these 
recommendations,  and  outlines  of  suggested  legislation 
and/or  administrative  orders  v;ill  be  preoared. 

On  the  basis  of  Development  Program,  General  Pirn,  and 
the  Community  Renevjal  Program  studies,  proposals  will 
be  made  for  services  not  now  provided  by  the  city  for 
vvhich  demand  now  exists  or  is  likely  to  arise  by  1975o 
Opinions  will  be  stated  as  to  the  justifi.cations  for 
the  city  assuming  these  services,  including  estimates 
of  costs  and  returns.   This  will  include  expansion  and 
upgrading  of  present  services  which  may  be  inadequate. 
It  is  not  the  purpose  of  the  study,  hcvjever,  to 
analyze  the  operations  and  management  of  each  city 
deoartment  nor  to  evaluate  the  administrative  effective- 
ness of  departments o 

2,  Projection  of  Operating  Costs 

Projections  will  be  made  of  overall  annual  operating 
costs  including  drains  on  city  resources  such  as 
Massachusetts  Bay  Transportation  Authority,  Metropolitan 
District  Commission,,  etc,  based  upon: 

(a)  Current  trends  assuming  minimum  change, 

(b)  The  assumption  that  recommended  reorganization 

of  services,  construction  of  capital  improvements 
and  other  renewal  action  in  accordance  with 
Development  Program,  General  ^lan,  and  Community 
Renevjal  Program  objectives  are  achieved. 

3,  Projection  of  Capital  Expenditures 

Expenditures  for  capital  improvements  on  the  part  of  the 
city,  the  Massachusetts  Bay  Transportation  Authority, 
Metropolitan  District  Commission,  etc.,  will  be 
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projected  on  the  basis  of  information  obtained  from  the 
respective  agencies,   (An  analysis  of  city  borrowing 
will  be  provided  by  the  Boston  Redevelopment  Authority 
staff.)   Yearly  reimbursements  due  under  current  state 
and  federal  legislation  will  be  calculated  to  enable  a 
yearly  projection  of  net  funds  required  from  city 
revenue. 

4.  Projection  of  Tax  Base 

The  city  tax  base  will  be  projected  estimating  annual 
losses  and  gains  in  real  property  values  both  by 
current  trends  and  by  anticipated  Development  Program 
stimulation.   This  phase  will  be  particularly  coordinated 
with  Community  Renewal  Program  Housing  and  Economic 
Change  studies.   It  will  include  estimated  taxable 
increases  in  oroperty  value  caused  by  rehabilitation  and 
upgrading  of  property  as  well  as  new  construction. 
Analyses  will  be  made  of  the  aoolication  of  alternative 
property  tax  formulas  to  Boston,  of  the  trend  toward 
tax-exempt  uses  of  land,  of  the  potential  impact  of  the 
use  of  Ch.  121A,  and  of  the  potential  development  of  a 
"land  bank".   The  effect  of  temporary  loss  by  Boston 
Redevelopment  Authority  acquisition  of  land  pending 
redevelopment  vjill  be  considered.   Legal  effects  of 
yearly  tax  base  level  on  debt  limits  will  be  related  to 
analysis  of  city  borrowing  provided  by  Boston  Redevelop- 
ment Authority  above,  including  estimates  of  taxable 
personal  property.   In  the  projection  of  tax  base,  it  may 
be  necessary  to  develop  new  and  better  methods  of  making 
such  analysis  and  projections.   Development  of  these 
methods  will  be  a  first  step  in  the  effort. 

5,  Impact  on  Future  Property  Tax  Rate 

Analysis  and  projections  to  1975  will  then  be  made  of 
the  annual  property  tax  rate,  based  on  calculations  of 
changes  in  tax  base,  changes  in  operating  costs,  and  in 
capital  funding.   Consideration  will  be  given  to  possible 
new  sources  of  revenue  and  realistic  evaluations  as  to 
what,  when  and  how  much  the  city  could  expect.   Present 
sources  will  be  analyzed  to  project  possible  increases. 
These  include  state  and  federal  distributions,  reim- 
bursements, excises  (including  Ch,  121A  property  excises) 
and  fees.   The  possibilities  and  limitations  of 
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increased  rates  fo"  these  ncr-reai  proo'^rty  taxes  will 
be  evaluated. 


6,   Requirements  for  Private  Inves 


traeni 


Necessary  private  action  ?.s  proposed  in  the  DeveloDtnent 
T^Togranip  General  Plan,  anc'.  Community  Renewal  Program 
studies  and  renevjal  project  plans  v^rill  be  revieved  from 
the  standpoint  of: 

Estiraaied  investment  of  funds  and  other  resources « 

Imnact  of  investment  on  local  corporate  structures, 
banking,  and  other  financial  institutions 

,   Impact  of  private  ccmmitiuents  on  construction  and 
develonment  enterprises c 

,   Canacity  of  these  various  private  enterprises  to 
meet  the  demands  and  alternatives  under  which  they 
can  meet  the  demands, 

,   Impact  on  voluntary  agencies  and  their  canacity  to 
meet  demands. 

It  may  be  that  the  private  sector  needs  only  minimum 
attention,  its  capacity  on  aporaisal  being  ready  to  the 
task»   On  the  other  hand,  significant  change  in  economic, 
social,  physical  oatterns  may  mean  sizeable  adjustment 
in  orivate  effort^   In  the  latter  case  this  study  ivill 
have  to  suggest  imaginative  proposals  for  adjustments 
in  private  mechanisms, 

7,   Financial  Program 

A  financial  program  for  implementing  the  Develooment 
Program  will  be  preoaredo   It  ivill  consist  of  a  revised 
local  Caoital  Improvements  Program,  proposed  capital 
spending  by  other  governmental  jurisdictions,  recommenda- 
tions for  potential  nevj  sources  of  revenues,  transfers 
in  functions  between  governnents,  borrov;ing,  tax 
collection  procedures  and  fiscal  practices,  proposed  new 
legislation  or  administrative  practices,  and  other 
public  measures  required  to  carry  forward  the  objectives 
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of  the  Development  Program,   This  financial  program  will 
be  stated  in  terms  of  a  yearlj^  sequence  of  actions.   For 
the  private  sector  changes  in  investment  and  money 
management  mechanisms  and  structure  may  be  proposed  with 
suggested  timing  of  such  changes, 

8,   Organizational  Structure  and  Costs 

The  v;ork  will  be  performed  either  by  the  Boston  Municipal 
Research  Bureau  or  by  private  consultant  under  contract 
to  the  Boston  Redevelopment  Authority.   (The  Boston 
Municipal  Research  Bureau  will  provide  a  continuing 
advice  on  tasks  and  techniques  and  findings  of  the  Study. ) 
Liaison  with  the  Boston  Redevelopment  Authority  will  be 
maintained  throughout,  and  review  undertaken  by  the 
Capital  Budget  Office  of  the  Boston  Redevelopment 
Authority  and  the  City  Supervisor  of  Budgets  as  necessary. 
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ACTIVITIES  ALREADY  COMPLETED  OR  IN  PROCESS 


GENERAL  STATEMENT 


The  Boston  Redevelopment  Authority  and,  prior  to  1961,  the 
Boston  City  Planning  Department  have  engaged  in  several 
studies  and  activities  which  are  frequently  part  of  the 
Community  Renewal  Program,   These  previous  studies  and  on- 
going activities  satisfy  several  of  the  "Basic  Requirements 
for  Community  Renewal  Program"  (LPA  Letter  #276),   These 
on-going  activities  will  be  described  belov;  under  the 
headings  of  work  items  listed  as  "basic  requirements"  in  the 
LPA  Letter. 

1 .   Need  for  Renewal 

( a  )   Identification  of  Community-T'idR  Renewal  Needs 

In  1958  and  1959  the  City  Planning  Department  pre- 
pared "district  plans"  for  each  section  of  the  city, 
noting  conditions  of  blight  and  preparing  plans 
for  the  improvement  of  each  area.   In  1960  federal 
funds  were  obtained  to  undertake  surveys  and 
planning  in  eight  General  Neighborhood  Renewal  Plan 
and  two  project  areas.   On  the  bases  of  District 
Plan  analyses  these  ten  areas  clearly  required  the 
most  immediate  action  and  represented  the  sections 
which  would  involve  the  greatest  amount  of  urban 
renewale   Six  additional  areas  in  which  conserva- 
tion measures  would  be  the  main  tyne  of  action 
were  designated  Im-nrovement  Areas. 

In  1961  extensive  surveys  were  undertaken  in  the 
ten  General  Neighborhood  .Renewal  Plan  areas. 
Building  conditions  and  Land  uses  were  surveyed  on 
a  parcel-by-parcel  basis.   Under  a  data  processing 
contract  with  CEIR,  INC.,  this  information  was 
matched  with  Assessing  Department  records  to  obtain 
information  on  ownership,  size,  valuation,  and 
taxable  status.   It  xvas  used  for  measuring  the 
extent  and  degree  of  ohysical  blight  and 
deterioration,  for  maoping  land  use  and  building 
condition,  and  for  other  planning  purposes. 


Under  the  Community  Renewal  Program  land  use 
surveys  are  contemplated  for  the  remaining  portion 
of  the  city,  primarily  the  Improvement  Areas, 
exceot  Dorchester  ivhich  has  been  surveyed. 
Documentation  of  structural  blight  is  presently 
adequate  for  indicating  whether  there  is  need  for 
residential  renewal.   Further  analysis  of  structural 
condition,  especially  commercial  and  industrial, 
will  be  carried  out  in  the  Community  Renewal  Program. 

Environmental  blight  has  also  been  analyzed  to 
some  extent.   Circulation  patterns,  traffic  hazards, 
and  needed  improvements  were  studied  in  the  General 
Neighborhood  Renewal  Plan  areas  under  contract  with 
Wilbur  Smith  and  Associates.   The  Community  Renewal 
Program  will  extend  this  information  throughout  the 
rest  of  the  city  through  studies  of  Street  Sufficiency 
and  Parking, 

Engineering  studies  of  the  conditions  and  needed 
improvements  in  the  utility  system  have  been  con- 
ducted in  the  General  Neighborhood  Renewal  Plan 
and  project  areas.   These  will  be  extended  to  the 
rest  of  the  city  under  the  Community  Renewal  Program, 

One  important  study  pertaining  to  community 
facilities,  the  Harvard  University  study  of  Boston's 
public  schools,  was  completed  for  the  entire  city 
in  1962,   This  evaluated  present  building  conditions, 
analyzed  present  and  future  student  enrollments, 
and  made  recommendations  concerning  the  construction 
of  new  schools  and  the  closing,  repair,  and  con- 
solidation of  others, 

A  comprehensive  study  of  police  protection  and 
police  facilities  was  conducted  in  1962  by  the 
International   Association  of  Police  Chiefs. 
Several  studies  of  fire  station  requirements  have 
been  done  too.   Under  state  and  federal  auspices  a 
study  of  vjaste  disposal  will  be  underv;ay  soon.   The 
Community  Renewal  Program  will  carry  out  the 
balance  of  the  studies  needed  to  program  the  re- 
nev/al  of  public  services  and  public  facilities; 
i.g..  Recreation,  Health  Facilities,  Municipal 
Housekeeping , 
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(b)   Analysis  of  Types  of  (Appropriate)  Rene->val  Treatment 

In  various  parts  of  the  city  experience  is  now 
being  gained  in  different  types  of  renewal  treat- 
ment.  Clearance  projects  have  been  in  execution 
for  some  years?  the  VJest  End,  New  York  Streets,  and 
the  Government  Center.   Experience  in  rehabilitation 
is  being  acquired  in  Washington  Park,  the  South  End, 
and  Charlestown,  where  major  sections  of  each 
project  involve  this  approach. 

The  Dorchester  Improvement  Area  presently  includes 
a  pilot  project  which  vjill  rely  heavily  upon  code 
enforcement  measures.   An  Office  of  Neighborhood 
Improvement  site  office  has  been  opened  in 
Dorchester,  and  numerous  meetings  have  been  held  by 
Authority  and  Office  of  Neighborhood  Improvement 
staff  with  residents  of  that  section.   The 
techniques  tested  here  will  be  utilized  for  similar 
conservation  treatment  in  other  sections  of  the 
city.   Several  studies  proposed  for  the  Community 
Renev^al  Program,  for  example  the  Rehabilitation 
study,  will  contribute  further  to  the  kit  of  tools 
needed  to  achieve  satisfactory  treatment  of 
blighted  areas. 

Economic  Basis  for  Renewal 

(a )  Analysis  of  Economic  Patterns  and  Trends  in  the 
Community 

( b )  Forecasts  of  Growth  and  Change  in  the  Non-residential 
Sector  of  the  Local  Economic  Base 

The  Massachusetts  Transportation  Commission,  using  Housing 
and  Home  Finance  Agency  and  state  funds,  is  now  engaged 
in  a  major  metropolitan  economic  base  study  which  is 
exoected  to  provide  general  estimates  of  the  city's 
economic  future. 

The  Boston  Redevelopment  Authority  has  also  engaged  in  a 
number  of  economic  studies  for  specific  renewal  areas. 
Market  studies  have  been  done  in  eight  General  Neighbor- 
hood Renewal  Plan  and  project  areas  by  Larry  Smith  and 
Comoany,   These  consisted  of  analyses  of  economic 
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activity,  projections  of  future  land  use  and  floor 
space  requirements,  and  recotniriandations  concerning  types 
of  develonment,   A  special  study  v;as  done  of  the  Down- 
town area  by  Robert  Gladstone,   This  analyzed  retail 
and  other  types  of  economic  activity  in  the  light  of 
information  on  the  metropolitan  area  and  made  projections 
concerning  the  future  market  for  office  space,  housing, 
and  other  uses.   A  comparable  study  of  the  V\'aterfront 
project  area  has  been  made  by  Brown,  Harris  and  Stevens, 

The  Authority  staff  has  also  completed  a  survey  of 
vacant  land  for  the  ten  General  Neighborhood  Renewal 
Flan  areas  and  Dorchester,   This  information  is  presently 
being  reviewed  and  a  list  of  potential  commercial  and 
industrial  development  sites  is  being  drawn  up  for  use 
by  the  city  in  attracting  new  construction. 

In  the  Community  Renewal  Program  it  is  proposed  to 
undertake  further  extensive  work  on  the  future  of  the 
Port  of  Boston  and  on  the  prospects  for  and  means  of 
generating  additional  activity  in  the  city, 

( c )   F orecasts  for  the  Prospective  Supnly  of  and  Demand 
for  oo.  Residential  and  Related  ,oe  Uses 

Objectives  in  terms  of  the  additional  amount  and 
type  of  nev;  housing  have  already  been  established 
in  some  project  areas.   The  market  studies  of 
Downtown  and  the  Waterfront  included  specific 
estimates c   The  Chester  Rapkin  study  on  the 
feasibility  of  rehabilitation  provides  much  valuable 
information  concerning  the  potential  market  for  nevj 
and  improved  housing  in  the  Washington  Park  area. 

In  anticipating  geographic  shifts  of  the  population 
as  it  would  affect  the  supply  of  housing,  several 
types  of  information  are  already  availableo   An 
analysis  of  Census  population  figures  has  been 
made,  comparing  totals  in  1950  and  in  1960  in  each 
General  Neighborhood  Renewal  '^'rogram  and  Improve- 
ment area,  indicating  age  composition,  family 
income,  and  housing  condition.   In  addition,  the 
Family  Relocation  Department  maintains  figures 
upon  present  and  Drojected  numbers  of  families 
and  individuals  to  be  displaced.   This  information 
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will  be  further  analyzed  and  davelpped  undor  the 
Community  Reneival  Program  housing  studies. 

The  information  ?it  hand  is  sufficient  to  justify 
the  program  for  new  housing  proposed  in  current 
rener^al  project  plans.   Beyond  this,  the  city  must 
look  to  the  Community  Renewal  Program  housing  study 
for  guidance^   The  Community  Renewal  Program  study 
on  Housing  will  develon  additional  information  on 
the  market  for  new  and  rehabilitated  housingo 
Comn'iinity  Renewal  Program  facility  studies  vill 
estimate  future  requirements  for  related  ptibiic 
facilities, 

3,  Goals  for  Community  Renewal 

The  Development  Program  has  had  since  its  inception  a 
set  of  clearly  stated  goals «   The  m.ajor  emohasis  is 
rehabilitation  of  the  city's  neighborhoods,  assuring 
an  adequate  suoply  of  decent  housing  for  all  of  Boston's 
residents,  strengthening  the  Dcvjntovjn  areas,  and 
increasing  the  tax  base.   These  goals  have  provided  the 
framework  for  all  renewal  planning  activity o   The  V\/orka- 
ble  Program  for  Community  Inprovement  has  provided  an 
annual  vehicle  for  establishing  particular  objectives  in 
relation  to  these  goals.   The  forthcoming  General  Plan 
reviews  and  eicpands  the  Develooment  Program's  goals  for 
the  city's  future. 

The  Community  Renewal  Program  in  its  various  studies 
V7ill  describe  moans  and  requirements  for  achieving  these 
goalSo   It  will  not  in  itself  set  new  targets  for 
achievement  3 

4 .  R eso urces  Needed  and  Available  for  Renewal 

( a )   Social  Resources >,e  Citizen  Participation  ».^  and 

Others  Needed  for  Renewal  Action 

The  Development  Program  since  I960  has  involved  the 
active  participation  of  many  groups  of  citizens, 
organized  on  a  local  neighborhood  and  project  area 
basis,  according  to  business  or  professional 
interests,  and  in  relation  to  such  special  subjects 
as  minority  housing,  design  standards,  and  historic 
conservation, 

-  5  - 


V 


The  principle  of  "planning  with  people"  was 
enunciated  by  Mayor  Collins  in  1960  and  has  been 
closely  adhered  to  throughout  the  past  three  years. 
The  South  End  Renewal  Committee  has  participated 
closely  in  planning  for  that  area.   In  VJashington 
Park  the  Citizen's  Urban  Renewal  Action  Committee 
held  several  hundred  neighborhood  and  block 
meetings  during  1961  and  1962  and  v^as  instrumental 
in  obtaining  resident  support  for  rapid  local 
approval  of  project  plans. 

The  Charlestown  Federation  of  Organizations,  the 
South  Boston  Residents  Group,  the  Dorchester  United 
Neighborhood  Associations  are  further  examples  of 
the  active  interest  and  participation  of  neighbor- 
hood groups  in  the  renewal  process. 

In  1962  a  Committee  for  the  Central  Business  District 
was  incorporated.   It  works  with  the  Authority  in 
preparing  a  plan  for  the  renewal  of  the  Central 
Business  District,   The  Committee  has  raised 
$150,000,  established  an  office  and  staff,  and 
financed  the  preparation  of  initial  planning 
concepts  for  the  Central  Business  District  by  the 
firm  of  Victor  Gruen.   The  Boston  Chamber  of 
Commerce  has  taken  similar  initiative  in  the  planning 
of  the  VJaterfront  Project, 

A  Mayor's  Committee  on  Minority  Housing  has  been 
established  and  an  Authority  staff  member  assigned 
to  serve  as  liaison.   A  number  of  additional 
committees  are  also  in  operation,  including  the 
Boston  Historic  Conservation  Committee,  a  Building 
Code  Advisory  Committee,  and  an  Architectural 
Advisory  Committee.   The  Authority  also  works  closely 
with  Action  for  Boston  Community  Development,  a 
private,  non-profit  community  organization  supported 
by  local  and  Ford  Foundation  funds  to  assure  that 
social  opportunities  vrill  be  broadened  as  community 
renewal  occurs, 

A  central  Citizen's  Advisory  Committee  has  also 
been  established.   It  is  composed  of  representatives 
of  neighborhood  grouos  and  other  prominent  citizens. 
The  Committee  meets  on  a  regular  basis  with  city 
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and  Authority  officials,   A  nvimber  of  seminars  have 
been  held  at  ivhich  various  phases  of  the  renewal 
program  have  been  the  subject  of  panel  discussions. 

This  approach  of  extensive  contacts  with  many 
citizen  groups  will  be  continued  throughout  the 
DeveloDment  Program, 

Carrying  out  urban  renewal  in  Boston  has  not 
faltered  for  lack  of  citizen  participation.   But 
it  is  recognized  that  in  this  city,  as  in  many 
others  in  America,  physical  rehabilitation  of 
buildings  frequently  is  thwarted  by  the  low  incomes 
and  social  estrangement  of  a  substantial  segment 
of  the  population.   For  this  region  the  city  has 
supported  creation  of  Action  for  Boston  Community 
Development,  a  non-profit  and  private  agency 
charged  with  social  planning  and  the  development  of 
new  social  programs.   The  Community  Renewal  Program 
study  on  Jobs  and  Human  Resources  to  be  carried 
out  by  Action  for  Boston  Community  Development  will 
contribute  directly  to  expanding  the  capacities  of 
disadvantaged  people  to  make  use  of  prospective 
opportunities. 

(b)   Measurement  of  Relocation  Requirements  and  Resources 

One  of  the  on-going  activities  of  the  Family 
Relocation  Department  of  the  Boston  Redevelopment 
Authority  is  the  maintenance  of  current  and  pro- 
jected estimates  of  displacement  of  families  and 
individuals  through  renewal  action  and  other  public 
action. 

The  Family  Relocation  Department  also  attempts  to 
maintain  an  inventory  of  housing  resources  avail- 
able to  displaced  families.   Surveys  are  made  of 
the  size  and  price  range  of  available  units  from 
periodic  examinations  of  newspaper  advertisements, 
A  further  indication  of  turnover  and  vacancies  is 
obtained  for  much  of  the  city  and  the  metropolitan 
area  through  the  cooperation  of  a  major  utility 
company.   Analysis  of  data  contained  in  the 
Weekly  Appraisal  Service  is  also  utilized. 
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The  Community  Renewal  Program  study  on  Housing 
will  expand  information  on  turnover  in  the  housing 
stock  and  nrovide  a  more  comprehensive  basis  for 
determining  both  the  supoly  and  requirements  of 
housing  for  persons  to  be  displaced.   Estimates  of 
prospective  non-residential  displacement  are  being 
obtained  as  plans  proceed  in  the  Central  Business 
District  and  other  project  areas.   Liaison  has  been 
maintained  with  the  federal  Small  Business  Adminis- 
tration, and  other  types  of  assistance  have  been 
examined  and  are  being  used, 

(c )   Survey,  Analysis,  and  Program  of  Action  to  Aid  in 
Achieving  Equal  Opportunity  in  Housing. 

The  Family  Relocation  Department  is  nresently  com- 
pleting a  study  of  the  existing  pattern  of  residence 
of  Negroes  and  other  minority  groups  and  an 
appraisal  of  the  effects  of  economic  and  social 
barriers  unon  free  housing  choice.   This  information 
will  be  further  developed  during  the  Community 
Renewal  Program  Housing  study.   Community  Renewal 
Program  proposals  for  rehabilitation  and  new  housing 
production  will  respond  to  the  needs  of  these 
groups  according  to  income,  family  size  and  other 
family  characteristics. 

Information  concerning  the  availability  and  quality 
of  community  facilities  in  each  area  of  the  city 
will  be  developed  through  various  studies  to  be 
undertaken  as  part  of  the  Community  Renevwal  Program, 
These  will  deal  not  only  with  areas  with  a  high 
proportion  of  residents  belonging  to  minority 
groups  but  with  the  entire  city.   Since  facilities 
such  as  health  centers  and  recreational  buildings 
are  crucial  to  congested  areas  where  minority  groups 
now  live,  these  studies  will  be  of  particular 
significance  to  minority  groups. 

The  Mayor's  Committee  on  Minority  Housing  has  an 
on-going,  active  program  for  seeking  equality  of 
opportunity  in  housing  for  all  groups,  an  opportunity 
guaranteed  by  a  recent  state  law  which  prohibits 
discrimination  in  almost  all  housing,  for  all  groups-* 
As  further  studies  are  made,  they  will  be  utilized 
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by  this  committee  in  carrying  out  its  program. 

(d)   Administrative  Organization  and  Legal  Tools  for 
Carryout  Reneival  Action 

Among  the  important  resources  of  the  Development 
Program  are  the  administrative,  organizational  and 
legal  tools  available  to  implement  it.   During  the 
past  three  years  several  important  studies  have  led 
to  administrative  and  organizational  changes  within 
the  Authority, 

Under  a  contract  with  Management  Services,  Inc., 
a  study  was  made  of  the  Authority's  organizational 
arrangements  for  carrying  out  family  relocation 
services.   A  significant  portion  of  the  recommenda- 
tions were  implemented  when  family  relocation 
activities  in  projects  were  placed  under  the  control 
and  supervision  of  a  newly  created  Family  Relocation 
Department, 

The  Authority  has  recently  received  the  completed 
report  and  recommendations  of  Meredith  &  Grew 
pertaining  to  land  acquisition  policies  and  pro- 
cedures .   They  are  currently  being  studied  by  the 
Board. 

It  is  anticipated  that  recommendations  concerning 
changes  in  municipal  administrative  practices  and 
standards  and  new  legislation  will  arise  from 
Community  Renewal  Program  studies.   The  studies  on 
new  and  rehabilitated  housing  may  well  yield 
recommendations  pertaining  to  legislation  needed 
to  permit  changes  in  methods  of  financing.   The 
economic  development  studies  may  also  produce 
recommendations  for  new  administrative  organization 
or  legislation. 

The  Community  Renewal  Program  study  on  financing 
the  Development  Program  will  also  include 
legislative  recommendations  and  oroposals  for 
changes  in  statutes  governing  Boston's  fiscal 
practices. 

It  is  a  function  of  Community  Renewal  Program  to 
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make  proposals  for  changes  and  to  suggest  the 
effect  and  interrelationships  of  such  changes. 
Decision  to  accept,  reject  or  modify  administrative 
structure  or  orocesses  remains  the  responsibility 
of  Authority  and  city  officials  who  receive 
Community  Renewal  Program  reports, 

5,   Program  for  Renewal  Action 

Since  September,  i960,  Boston  has  had  a  comprehensive 
program  for  renewal  action,  novj  actively  being  carried 
out  in  many  oarts  of  the  city.   This  program  has  been  re- 
evaluated yearly  on  the  basis  of  experience;  modifications 
in  the  initial  program  are  stated  in  the  Annual  Develop- 
ment Program  accompanying  the  V\/orkable  Program  for 
Community  Improvement , 

Three  years  from  now,  when  the  studies  to  be  undertaken 
in  the  Community  Renewal  Program  are  completed,  the  city 
v;ill  have  had  six  years  of  experience  in  carrying  out 
its  Dresent  orogram.   This  will  be  an  appropriate  time 
for  a  fresh  look  at  a  orogram  for  action  to  meet  the 
city's  needs.   Formulating  a  program  then  can  take 
advantage  of  the  information  and  the  understanding  of  the 
city's  potential  derived  from  the  Community  Renewal 
Program  as  well  as  the  six  years  experience  gained  in 
the  field  in  carrying  out  renevjal  activities.   The 
Community  Renevjal  Program  will  be  the  base  on  which  a 
new  program  can  be  founded. 
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